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Call  to  Order: 


2:30  p.m. 


Present:  President  Kay  K.  Yu,  Vice  President  Michael  E.  Hardeman,  Commissioner 

Victor  G.  Makras,  Commissioner  James  D.  Jefferson 

Excused:  Commissioner  Patricia  A.  Carson 


On  motion  of  President  Yu.  seconded  by  Commissioner  Jefferson,  the  Minutes  of  the  Special 
Meeting  of  April  13,  1993  and  the  Minutes  of  the  Regular  Meeting  of  April  27,  1993  were 
approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities  Commission. 


************************* 


RESOLUTION 
NO.  

On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu,  the 
following  resolution  was  adopted: 

93-01 31  BP  Requesting  the  Controller  to  allot  funds  and  to  draw  warrants  against  such 
funds  as  are  or  will  be  available  in  payment  of  claims  against  the  San 
Francisco  Municipal  Railway  totaling  $94,656.55. 

VOTE:       AYES    -    Yu.  Hardeman,  Makras,  Jefferson 


On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu.  the 
following  resolution  was  adopted: 

93-01 32  BF  Requesting  the  Controller  to  allot  funds  and  to  draw  warrants  against  such 
funds  as  are  or  will  be  available  in  payment  of  claims  against  the  San 
Francisco  Municipal  Railway  totaling  $31,000.00. 

VOTE:       AYES    -    Yu.  Hardeman.  Makras,  Jefferson 


On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu,  the 
following  resolution  was  adopted: 

93-01 33       BF      Requesting  the  Controller  to  transfer  $200,000  from  Project  663-Replace 
Water  Mains  in  the  Water  Department's  Capital  Improvement  budget  to 
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I 

Project  662-Relocate  and  Realign  Services  to  supportthe  appropriate  level 
of  service  relocation  and  realignment  for  Water  Department  facilities  during 
the  remainder  of  FY  1992-93. 

VOTE:       AYES    -    Yu,  Hardeman,  Makras,  Jefferson 


On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu,  the 
following  resolution  was  adopted; 

93-0134  WD  Approving  the  transfer  of  $60,929.39  from  the  Water  Department's 
Consumers  Closed  Accounts  with  credit  balances  unclaimed  for  three 
years,  to  the  Unappropriated  Surplus  of  the  following:  Water  Department 
for  water  charge  portion;  Clean  Water  Program  for  Sewer  Service  charge 
portion;  and  the  General  Fund  for  utility  tax  portion. 

VOTE:       AYES    -    Yu,  Hardeman,  Makras,  Jefferson 


On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu,  the 
following  resolution  was  adopted: 

93-0135       UEB  Authorizing  bid  call  for  San  Francisco  Water  Department  Contract  No. 

WD-2101,  8-Inch  Ductile  Iron  Main  Installation  in  Taylor  Street  between 
Lombard  and  Filbert  Streets,  Taylor  Street  between  Union  and  Green 
Streets,  Green  Street  between  Taylor  and  August  Alley,  Green  Street 
between  Powell  and  Kearny  Streets,  and  Union  Street  between 
Leavenworth  and  Hyde  Streets. 

VOTE:       AYES    -    Yu,  Hardeman,  Makras.  Jefferson 


On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu,  the 
following  resolution  was  adopted: 

93-01 36  UEB  Authorizing  bid  call  for  San  Francisco  Water  Department  Contract  No.WD- 
2120,  8-Inch  Ductile  Iron  Main  Installation  in  Hyde  Street  between 
McAllister  and  California  Streets  and  in  Turk  Street  between  Hyde  and 
Larkin  Streets. 

VOTE:       AYES    -    Yu,  Hardeman.  Makras,  Jefferson 


On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu.  the 
following  resolution  was  adopted: 
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93-01 37  UEB  Approving  the  transfer  of  $1 70.000  from  San  Francisco  Water  Department 
Project  No.  602-01  (New  Services  and  Meters)  to  Project  No.  606-01 
(CDD  Fire  Protection):  and  authorizing  bid  call  for  Water  Department 
Contract  No.  WD-2147,  CDD  Fire  Protection. 

VOTE:       AYES    -    Yu,  Hardeman,  Makras,  Jefferson 


On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu,  the 
follovi/ing  resolution  was  adopted: 

93-0138  UEB  Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau  to  negotiate 
and  execute  modifications  to  San  Francisco  Municipal  Railv^ay  Contract 
No.  MR-893,  Procurement  of  Special  Trackwork  for  San  Francisco 
Municipal  Railway  J  &  M  Layover  Terminals,  to  reflect  the  new  scope,  the 
new  delivery  schedule,  and  the  material  quantities  to  complete  the 
approved  1 9th  Avenue  Improvement  Project  for  an  amount  not  to  exceed 
$350,000  for  Modification  No.1 ,  and  an  amount  not  to  exceed  $703,900.00 
for  Contract  Modification  No.  2  for  completion  of  Phase  II  work. 

VOTE:       AYES    -    Yu.  Hardeman.  Makras,  Jefferson 


On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu.  the 
following  resolution  was  adopted: 

93-0139  PT  Ratifying  and  approving  the  Non  Civil  Service  and  Temporary 
appointments  and  removals  made  by  the  General  Manager  for  the  month 
of  March.  1993. 

VOTE:       AYES    -    Yu,  Hardeman,  Makras,  Jefferson 


On  motion  of  Commissioner  Makras.  seconded  by  President  Yu,  the 
following  resolution  was  adopted: 

93-0140  WD  Amending  the  Water  Department  budget  request  for  FY  1993-94  to 
increase  judgments  and  claims  from  $250,000  to  $1,250,000.  reduce  the 
purchase  of  water  expense  from  $1 0  million  to  $500,000,  reduce  the  water 
conservation  increase  request  from  $631 ,521  to  $463,402,  and  reduce  the 
Capital  Improvement  Program  from  $23,437,700  to  $15,500,700. 

VOTE:       AYES      -      Yu,  Hardeman,  Makras 

ABSENT  -  Jefferson 
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On  motion  of  Commissioner  Hardeman,  seconded  by  President  Yu,  the 
following  resolution  was  adopted: 

93-0141  WD  Adopting  the  revised  Schedule  of  Rates  to  be  charged  by  the  San 
Francisco  Water  Department  for  water  service  and  water  supplied  to 
suburban  wholesale  customers,  to  be  effective  with  meter  readings  made 
on  or  after  July  1,  1993,  for  the  purpose  of  meeting  the  operating 
expenses  and  other  budgetary  requirements  of  the  Water  Department;  and 
approving  a  report  on  the  anticipated  effect  of  the  revised  water  rate 
schedule  for  submission  to  the  Board  of  Supervisors. 

VOTE:       AYES      -      Yu,  Hardeman.  Jefferson 

NO         -  Makras 


On  motion  of  Commissioner  Hardeman,  seconded  by  President  Yu,  the 
following  resolution  was  adopted: 

93-0142  WD  Adopting  increases  in  various  water  service  charges  and  permit  fees: 
Turn-On  after  Non-Payment  of  Bills,  new  customer  service  charges, 
engineehng  permits,  garden  permits,  equestrian  permits,  watershed  group 
access  permits,  and  residential  lead  and  copper  analysis,  to  be  effective 
July  1,  1993. 

VOTE:       AYES      -      Yu,  Hardeman,  Jefferson 
NO         -  Makras 


On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 

93-0143  HH  Authorizing  the  General  Manager  of  the  Public  Utilities  Commission  to 
execute  the  second  Amendment  to  the  Agreement  with  Hooper.  Hooper. 
Owen  &  Gould  for  lobbyist  services,  to  include  out  of  town  expenses  not 
to  exceed  $25,000  per  calendar  year,  for  a  contract  total  not  to  exceed 
$665,000. 

VOTE:       AYES      -      Yu,  Hardeman,  Makras.  Jefferson 


On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 
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93-0144  HH  Authorizing  extension  of  agreement  with  Dr.  Ronald  Yoshiyama,  for 
consulting  services  related  to  fisheries,  to  June  30,  1994;  and  authorizing 
the  General  Manager  of  the  Public  Utilities  Commission  to  execute  the 
First  Amendment  to  the  agreement  with  Dr.  Yoshiyama. 

VOTE:       AYES      -      Yu,  Hardeman,  Makras,  Jefferson 


On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 

93-0145  HH  Authorizing  the  General  Manager  of  Hetch  Hetchy  Water  and  Power  to 
negotiate  and  execute  the  second  amendment  to  the  agreement  with 
Manna  Consultants,  Inc.,  for  hydrological  consulting  services,  to  increase 
their  funding  by  $100,000  for  a  contract  total  not  to  exceed  $170,000;  and 
extending  the  term  of  the  agreement  to  May  31 ,  1 995. 

VOTE;       AYES      -      Yu,  Hardeman,  Makras,  Jefferson 


On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 

93-0146  HH  Authorizing  the  General  Manager  of  Hetch  Hetchy  Water  and  Power  to 
execute  the  Natural  Gas  Supply  Agreement  with  the  State  of  California  for 
a  term  commencing  on  August  1 ,  1 993  through  July  31 .  1 995. 

VOTE:       AYES      -      Yu,  Hardeman,  Makras,  Jefferson 


************************* 


INTRODUCTION  OF  OLD  BUSINESS  BY  COMMISSIONERS: 

Commissioner  Makras  asked  whether  the  Department  of  City  Planning  was  going  to  rezone  the 
land  currently  leased  by  the  City  and  County  of  San  Francisco  to  the  Olympic  Club.  John 
Mullane  replied  that  the  Department  of  City  Planning  decided  that  the  land  stays  as  open 
space.  This  decision  was  reached  based  upon  Supervisor  Hallinan's  condition  that  if  the 
Olympic  Club  sells  the  property,  the  proceeds  of  the  sale  should  revert  to  the  City,  and  should 
they  use  the  property  tor  other  than  a  golf  course,  the  property  will  be  returned  to  the  City. 


INTRODUCTION  OF  NEW  BUSINESS  BY  COMMISSIONERS: 

Commissioner  Makras  suggested  revenue  enhancement  ideas  to  support  the  Municipal  Railway 
such  as:  privatization  of  ballpark  service;  placement  of  United  Parcel  Service  (UPS)  and 
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Federal  Express  drop  off  boxes  in  underground  Muni  stations;  and  trademark  registration  of 
the  cable  car. 

President  Yu  directed  staff  to  request  the  City  Attorney's  Office  to  render  a  legal  opinion 
concerning  Commissioner  Makras'  suggestions. 


REPORT  OF  THE  GENERAL  MANAGER: 

Disposition  of  Impounded  Vehicles 

Anson  B.  Moran.  Acting  PUC  General  Manager,  reported  that  he  had  made  an  agreement  to 
transfer  one  LTD  to  the  Mayor's  Office  and  two  Explorers  to  the  Office  of  Emergency  Services. 
He  explained  that  he  made  this  agreement  before  the  Apnl  27,  1993  meeting  when  the 
Commission  voted  to  return  impounded  vehicles  to  the  Municipal  Railway.  The  Mayor's  Office 
and  the  Office  of  Emergency  Services  would  reimburse  the  Municipal  Railway  for  the  cost  of 
the  vehicles. 

Furlough  Update 

Mr.  Moran  reported  that  a  four-day,  mandatory  furlough  program  had  been  implemented  for 
most  Municipal  Railway  and  PUC  Bureau  employees.  He  stated  that  members  of  Local  200 
and  Local  790  units  would  take  fewer  furlough  days.  The  issue  about  the  mandatory  furlough 
for  drivers  is  still  outstanding.  The  station  agents  were  exempted  from  the  program.  Mr. 
Moran  stated  that  he  is  working  with  Muni  staff  to  minimize  distraction  to  service  because  of 
furloughs. 

Commissioner  Jefferson  inquired  about  equity  in  relation  to  how  employees  of  the  City  are 
treated  across  the  board.  He  stated  that  he  would  like  to  ensure  that  PUC  employees  are  not 
disproportionately  affected  by  the  mandatory  furlough  program.  Mr.  Moran  replied  that  there 
appeared  to  be  inequities  because  other  departments  have  balanced  budgets  and  they  did  not 
need  to  implement  a  mandatory  furlough  program. 


PUBLIC  COMMENTS 

Bobbie  Brown.  President,  Transport  Workers  Union  Local  250A.  commented  that  it  was  unfair 
for  automotive  service  workers  to  take  four  mandatory  furlough  days  within  a  short  time  span. 
He  stated  that  this  would  mean  de  facto  service  cuts. 

Alice  Fialkin.  representative  of  Transport  Workers  Union,  Local  200.  talked  about  equity  issues 
in  the  mandatory  furlough  program.  She  requested  that  the  Commission  remove  the  9139- 
Transit  Supervisor  positions  from  the  mandatory  furlough  program.  She  stated  that  in  some 
areas  of  the  Municipal  Railway,  overtime  was  already  required  to  keep  the  system  running. 
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She  said  that  with  the  furlough  program,  the  potential  for  service  disruption  would  be  greater 
unless  people  work  overtime. 

Mr.  Moran  stated  that  Muni  staff  were  working  to  maintain  the  appropriate  level  of  service  in 
spite  of  diminished  resources. 

Commissioner  Makras  requested  that  staff  calendar  an  item  to  discuss  scheduled  services, 
funding  for  those  services,  and  adherence  to  the  schedule.  He  stated  that  he  would  like  a 
decision  made  on  the  level  of  service  the  Municipal  Railway  can  provide. 

President  Yu  stated  that  the  Commission  should  review  Muni's  service  policy  over  the  next 
year. 

Mr.  Moran  stated  that  he  would  report  to  the  Commission  at  the  next  meeting  about  the  level 
of  missed  service  and  what  is  being  done  to  manage  the  problem. 

Jano  Oscherwitz,  Local  790  representative,  addressed  the  Commission  about  inequities  in  the 
administration  of  the  furlough  program.  She  mentioned,  as  an  example,  the  Utilities 
Engineering  Bureau  where  secretaries  were  required  to  take  four  days  furlough  whereas 
engineers  and  managers  were  exempted.  Mr.  Moran  replied  that  those  positions  were  not 
required  to  take  furloughs  because  they  are  grant  funded  positions.  No  actual  savings  would 
be  realized  even  if  they  were  furloughed. 


PUBLIC  HEARING 

Resolution  No.  93-0141:  To  consider  the  revised  Schedule  of  Rates  to  be  charged  by  the 
San  Francisco  Water  Department  for  water  service  and  water  supplied  to  suburban 
wholesale  customers,  to  be  effective  with  meter  readings  made  on  or  after  July  1 ,  1993. 

John  Mullane  discussed  the  rationale  in  the  proposal  to  reduce  the  water  rates  for  suburban 
wholesale  customers.  The  suburban  customers,  comprised  of  30  water  agencies  in  the  East 
Bay  and  South  Bay  areas,  buy  water  from  the  City  and  County  of  San  Francisco  and  sell 
water  to  the  residents  of  their  areas. 

He  said  that  the  reduction  in  water  rates  was  being  proposed  as  a  result  of  a  settlement  in 
1984  where  suburban  customers  litigated  and  settled  with  the  Water  Department  on  the 
methodology  for  setting  suburban  water  rates.  The  settlement  agreement  provided  that  the 
only  costs  to  be  charged  to  the  rate  are  the  actual  cost  of  the  water  provided,  the  cost  of 
providing  the  water  and  the  portion  of  debt  service  for  any  of  the  capital  improvement 
projects  completed  by  the  Water  Department. 

Last  year,  the  Water  Department  estimated  the  water  consumption  of  these  suburban 
customers.  In  the  same  year,  the  Water  Department  directed  them  to  reduce  their  water 
consumption  by  25%  because  of  the  drought  situation.   The  suburban  customers 
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consumed  less  water  than  was  estimated  by  the  Water  Department  and  this  resulted  in  an 
overpayment  to  the  Water  Department  of  $3  million.  The  agreement  required  that  the 
overpayment  could  only  be  refunded  to  the  suburban  customers  by  reducing  their  water 
rates  for  FY  93-94. 

Commissioner  Makras  asked  why  a  check  could  not  be  issued  to  reimburse  the  suburban 
customers  for  the  $3  million  overpayment.  Christine  Morioka.  Rate  Administrator  for  the 
Water  Department,  replied  that  the  Water  Department  cannot  make  a  cash  settlement  and 
they  are  legally  bound  to  reset  the  rate  within  2%  and  $50,000.    Ms.  Monoka  stated  that  if 
the  rates  are  not  adjusted  these  customers  will  continue  overpaying  the  Water  Department 
throughout  next  year. 

Commissioner  Makras  inquired  what  happened  to  the  $3  million  overpayment.  Ms.  Morioka 
stated  that  the  projected  $3  million  overpayment  from  the  suburban  customers  would  not 
be  realized  until  the  end  of  the  year.   Then  it  is  credited  to  a  suburban  balancing  account- 
Commissioner  Hardeman  moved  to  adopt  the  resolution.  President  Yu  seconded.  On  the 
question  Commissioner  Makras  voted  no.  He  stated  that  he  understood  the  contract  clearly 
and  how  the  rates  are  set.  but  he  was  not  satisfied  with  staff's  explanation  of  the  outcome 
of  the  $3  million  overpayment.  The  motion  passed  3-1. 


********************* 


PUBLIC  HEARING 

Item  No.  11:  To  consider  the  revised  Schedule  of  Rates  to  be  charged  by  the  San  Francisco 
Water  Department  for  water  service  to  its  retail  customers  within  San  Francisco  and  suburban 
areas,  to  be  effective  with  meter  readings  made  on  or  after  July  1,  1993.  for  the  purpose  of 
meeting  the  operating  expenses  and  other  budgetary  requirements  of  the  Water  Department; 
and  approving  a  report  on  the  anticipated  effect  of  the  revised  water  rate  schedule  for 
submission  to  the  Board  of  Supervisors. 

John  Mullane  presented  the  recommendation  to  increase  the  water  rates  for  San  Francisco 
retail  customers  by  14%.  He  stated  that  the  14%  recommended  increase  was  based  on  the 
pnor  action  of  the  Commission  and  the  Board  of  Supervisors  in  1990  which  developed  a 
continuing  financial  plan  that  included  replacement  bonding  of  $75  million  and  established  a 
rate  stabilization  program  requiring  a  14%  per  annum  rate  increase  for  five  years. 

Mr  Mullane  explained  that  the  1 4%  raise  was  recommended  to  maintain  the  appropriate  level 
of  service  provided  by  the  Water  Department.  He  stated  that  the  14%  increase  would  raise 
$6  million  and  a  certain  percentage  would  go  to  capital  improvements  and  revenue  bond  debts. 
He  pointed  out  that  this  increase  has  nothing  to  do  with  the  result  of  water  rationing. 
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Commissioner  Makras  expressed  his  opinion  that  the  action  taken  by  PUC  Commissioners  in 
1990  does  not  bind  the  present  Commission  to  an  automatic  14%  increase  and  therefore  the 
Commission  has  the  privilege  to  approve  or  disapprove  the  resolution. 

Commissioner  Jefferson  stated  that  he  would  like  to  make  sure  that  the  14%  rate  increase  is 
not  another  hidden  tax  on  San  Francisco  residents.  He  also  expressed  concerns  about 
overhead  costs  and  the  Water  Department's  contribution  to  the  general  fund.  He  stated  that 
there  is  a  need  to  deal  with  general  fund  issues  upfront. 

Edward  Harrington,  Controller,  addressed  the  concerns  of  the  Commissioners  regarding  the 
general  funds  and  the  mechanics  of  the  County  Wide  Cost  Allocation  Plan  (COWCAP). 

Commissioner  Makras  pointed  out  that  if  the  Water  Department  had  previously  balanced  its 
budgets  and  if  in  FY  93-94,  their  budget  is  lower,  the  water  rate  should  actually  go  down.  John 
Mullane  explained  that  the  proposed  rate  would  pay  for  last  year's  activities. 

Commissioner  Hardeman  stated  that  the  rate  increase  seemed  like  a  hidden  tax  but  the 
department  has  obligations  to  pay  their  revenue  bond  debts. 

Eva  Skoutis,  a  Laundromat  owner,  spoke  urging  the  Commission  to  disapprove  the 
recommendation  to  increase  the  water  rates. 

Commissioner  Makras  moved  to  reject  the  14%  rate  increase  proposal.  Commissioner 
Jefferson  seconded.  Commissioners  Yu  and  Hardeman  voted  no.  The  motion  failed. 

Commissioner  Jefferson  moved  to  continue  this  matter  to  a  special  meeting  to  be  held  on  May 
20, 1993  at  4:00  p.m.  Room  2-C  in  City  Hall.  Commissioner  Hardeman  seconded.  The  motion 
passed  unanimously. 

President  Yu  called  for  recess  at  4:35  p.m.    The  meeting  resumed  at  4:50  p.m.. 


PUBLIC  HEARING 

Item  No.  93-0142:  To  consider  increases  in  various  water  service  charges  and  permit  fees 
effective  July  1,  1993. 

Commissioner  Makras  stated  that  he  was  not  in  favor  of  new  charges  or  increases  for  new 
customers,  equestrian  permit  fees,  garden  permits,  and  watershed  group  access  permits.  He 
felt  that  there  is  no  need  to  change  the  existing  policy. 

Commissioner  Makras  mentioned  that  it  had  come  to  his  attention  that  the  Water  Department 
had  already  billed  a  customer  on  equestrian  permit  fee.  John  Mullane  said  that  if  the 
Commission  disapprove  the  resolution  they  would  refund  the  overpayment  to  those  individuals. 
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Commissioner  Makras  moved  to  adopt  the  recommendation  to  increase  charges  for  turn  on 
after  nonpayment  of  bills,  revocable  engineering  permits,  and  residential  lead  and  copper 
analysis.  The  motion  died  for  lack  of  a  second. 

Commissioner  Yu  moved  to  amend  the  recommendation  and  remove  the  new  customer 
charges  and  adopt  the  rest  of  the  recommendations.  The  motion  died  for  lack  of  a  second. 

Commissioner  Hardeman  moved  to  adopt  the  proposed  recommendation  as  a  whole. 
Commissioner  Yu  seconded.  Commissioner  Makras  voted  no.  The  motion  passed  3-1. 


Item  No.  9(a).  9(d)  and  9(e):  Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  available  in  payment  of  claims  against  the  San  Francisco 
Municipal  Railway  totaling  $533,000.00. 

Commissioner  Hardeman  moved  and  President  Yu  seconded  to  continue  these  items  in 
executive  session  at  the  next  Commission  meeting.  The  motion  passed  unanimously. 


******************** 


Item  No.  (14):  Adopting  a  rental  policy  for  residential  housing  facilities  owned  by  Hetch  Hetchy 
and  the  Water  Department:  approving  the  revised  rent  structure  and  phasing  in  of  the  revised 
rental  rates  over  a  two  year  period,  one  half  of  the  increase  being  effective  July  1 ,  1 993,  and 
the  balance  to  be  effective  July  1,  1994. 

John  Mullane  expressed  his  opinion  that  the  proposed  policy  does  not  reflect  the  value  of  the 
employees  to  the  organization  and  what  they  provide  to  the  organization.  He  stated  that  the 
watershed  keepers  work  beyond  what  they  are  expected  to  do.  He  reasoned  that  one  of  the 
requirements  of  the  job  of  a  watershed  keeper  is  to  live  in  the  housing  facilities.  He  stated  that 
the  watershed  keepers  are  on  call  24  hours  a  day;  and  they  are  not  paid  pager  pay  or  overtime 
pay  for  the  additional  hours.  He  stated  that  if  the  rents  were  raised  the  watershed  keepers 
would  eventually  move  out.  It  would  result  in  lesser  security  on  the  watershed  and  longer 
response  time  in  emergency  situations.  Mr.  Mullane  suggested  that  the  Commission  consider 
charging  $50  a  room  which  is  the  rate  stipulated  in  the  Salary  Standardization  Ordinance  and 
used  by  other  City  employees. 

Commissioner  Hardeman  suggested  looking  into  a  nominal  charge  for  electric  use  based  upon 
the  location. 

President  Yu  stated  that  she  could  not  approve  any  increases  at  this  point  when  these  facilities 
are  not  in  livable  condition.  She  suggested  that  the  watershed  keepers  be  reimbursed  for  any 
costs  of  improvements  they  made  to  the  houses. 
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Commissioner  Jefferson  expressed  his  opinion  that  it  is  the  City's  responsibility  as  a  landlord 
to  maintain  these  properties  and  bring  them  up  to  code.  He  stated  that  it  is  important  that  PUC 
establish  a  policy  dealing  with  maintenance  of  rented  facilities  and  address  these  issues  at  the 
earliest  possible  time. 

Commissioner  Makras  said  that  the  City  had  an  obligation  to  provide  decent  housing  and  to 
be  able  to  provide  heat  and  hot  water  in  rented  facilities.  He  suggested  reimbursing  the  cost 
of  improvements  made  by  the  watershed  keepers. 

Jano  Oscherwitz,  Local  790  representative,  spoke  opposing  the  rent  structure  and  urged  the 
Commission  to  use  the  $50  per  room  rent  provided  in  the  Salary  Standardization  Ordinance. 
She  said  that  to  change  the  rent  structure  for  these  housing  facilities  would  require  "meet  and 
confer"  with  the  union. 

Watershed  Keepers  Michael  Bryne  (Calaveras),  Jack  O'Shea  (Crystal  Springs),  and  Gayle 
Ciardi  (San  Francisco)  addressed  the  Commission.  They  spoke  about  what  their  job  as 
watershed  keepers  entailed.  They  also  talked  about  the  existing  conditions  of  the  facilities. 
Mr.  O'Shea  stated  that  if  the  rental  rate  is  increased,  it  would  be  a  substantial  pay  cut. 

President  Yu  moved  to  continue  this  matter  to  the  next  regular  Commission  meeting  on  May 
25,  1993  to  address  the  issue  of  meet  and  confer  requirements  and  other  questions  that  need 
to  be  answered.  Commissioner  Hardeman  seconded.  The  motion  passed  unanimously. 


Item  No.  (19):  Awarding  Bureau  of  Light,  Heat  and  Power  Contract  No,  BLHP-202, 
Maintenance.  Repair  and  Alterations  of  City-owned  Street  Lighting  Systems,  in  the  amount  of 
$569,072.25,  to  the  Department  of  Electricity  and  Telecommunications,  as  the  lowest 
responsive  bidder. 

Item  No.  (20):  Accepting  the  work  performed  under  Hetch  Hetchy  Water  and  Power  Contract 
No.  HH-828R,  Moccasin  Penstock  Saddle  Replacement,  as  satisfactorily  completed;  approving 
Contract  Modification  No.  1  in  the  amount  of  $427,000.00;  and  authorizing  final  payment  in  the 
amount  of  $248,033.00  to  the  contractor.  Soil  Engineering  Construction,  Inc. 

President  Yu  moved  to  continue  these  items  to  the  next  Commission  meeting  on  May  25, 1993. 


******************** 


******••***••••******** 


THEREUPON,  THE  MEETING  WAS  ADJOURNED:      6:05  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  33**0lJl 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities ,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 
SPECIFIED  SPECIALS 
PRAYER 


TYPE 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


Non-Litigated : 
None 

Litigated: 

Leah  Colton 
S942-797 


91-T-0254-1 
$100,000.00 


$8, 700.00 


1-7 


Michael  Lofthus  90-T-8103-1&3  $21,888.80  5-3 
S940-398  $50,000.00 


Zewdie  Mezengia  89-B-1290-2 
S927-354  $75,000.00 


Paul  Wiley 
S897-384 

Judgment : 


87-Z-0165-1 
*ACD 


$18 , 896 . 96  2-7 
$14 , 688 . 00  4-4 


N/A 


3-7 
1-3 


Juanita  & 

Betty  Spillman  86-C-0066-6&7 
M030-598  $34 , 000 . 00 

TOTAL  SETTLEMENT  (5) 


*ACD=  As  Court  Determine 

**$18,646.25  plus  $1,010.30  in  costs=$19 , 656 . 55 


09-2  3-91     PI        $20, 000. 00 


02-27-91     PI        $18, 000. 00 


03-15-9  0     PI        $17, 000. 00 


02-18-88     PI        $20, 000. 00 


11-02-86  PI 

11-02-86     PI  $19,656.55** 


$94 , 656 . 55 


INDEX 


632091 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^  lim_ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


93-0132 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below . 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 
SPECIFIED  SPECIALS 
PRAYER 


TYPE 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


Non-Litigated: 
None 

Litigated: 

Bret  McElroy  & 
Frank  Gaines 
S026-531 


n-C-0167-2      $2  6,007.4  5        5-3  06-30-88      PI  $11,000.00 

j7_C-0167-l     N/A  5-3  06-30-88      PI  $20,000.00 


Judgment : 
None 

TOTAL  SETTLEMENT  (1) 


$31, 000 . 00 


INDEX 


632091 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  MAY  111993 

at  Its  meeting  of .   


Secretary.  Public  Utilities  Comrmssion 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  the  State  Department  of  Transportation  (CALTRANS)  has 
implemented  an  extensive  seismic  retrofit  program  to  various  areas  of  the  freeway 
system  in  San  Francisco;  and 

WHEREAS,  under  existing  Utility  Agreements,  between  the  San  Francisco 
Water  Department  (SFWD)  and  CALTRANS,  the  Water  Department  is  required  to 
relocate  and  realign  various  SFWD  facilities  (mains  and  services)  as  needed  to 
accommodate  CALTRANS  seismic  retrofit  program;  and 

WHEREAS,  pursuant  to  said  Utility  Agreements,  SFWD  has  experienced 
extraordinary  demands  for  relocation  and  realignment  of  SFWD  facilities  which  have 
far  exceeded  available  funding  for  that  work  during  the  first  9  months  of  FY  1 992-93; 
and 

WHEREAS,  said  Utility  Agreements  provide  for  reimbursement  from  CALTRANS 
for  SFWD  costs  related  to  that  work  within  90  days  of  their  receipt  of  billing  on 
completion  of  the  work;  and 

WHEREAS,  the  Water  Department  has  submitted  several  Utility  Agreements, 
executed  by  SFWD  to  CALTRANS,  which  are  presently  awaiting  CALTRANS 
execution;  and 

WHEREAS,  relocation  and  realignment  of  services  not  related  to  the  CALTRANS 
seismic  retrofit  program  must  continue  to  be  done  during  the  remainder  of  FY  1 992- 
93;  and 

WHEREAS,  funds  are  presently  available  in  Project  663-Replace  Water  Mains 
in  the  Water  Department's  Capital  Improvement  budget  which  could  be  transferred  to 
support  the  appropriate  level  of  service  relocation  and  realignment  for  Water 
Department  facilities  during  the  remainder  of  FY  1992-93; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  this  Commission  requests  the 
Controller  to  transfer  $200,000  from  Project  663-Replace  Water  Mains  in  the  Water 
Department's  Capital  Improvement  budget  to  Project  662-Relocate  and  Realign 
Services  to  support  the  appropriate  level  of  service  relocation  and  realignment  for 
Water  Department  facilities  during  the  remainder  of  FY  1992-93. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^  ^  ^^^^  yfl  ^ — H  ^  /l  '/  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

93-0134 

RESOLUTION  No.    * 

RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  the  Water  Department  General  Manager, 
and  the  City  Attorney,  hereby  approves  the  transfer  of  San  Francisco  Water 
Department  Consumers'  Closed  Accounts  With  Credit  Balances  unclaimed  for 
three  years  in  the  amount  of  $60,929.39  per  San  Francisco  Water  Department 
list  of  March  26,  1993  to  the  Unappropriated  Surplus  of  the  respective 
department  as  follows: 

47-00-00     Water  Department  $25,678.34 

90-06-00     Clean  Water  Program  34,792.01 

97-00-00      General  Fund  459.04 

Total  $60,929.39 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  "AY  111993 


Secretary,  Public  Utilities  Comi^ission 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 

33-013S 

RESOLUTION  No.   


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note  that  the  project 
which  is  the  subject  of  this  resolution  has  been  determined  by  the  Department  of  City  Planning  to  be 
categorically  exempt  as  Class  1(b)  project  under  the  State  Guidelines  implementing  the  California 
Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Call  as  follows: 
San  Francisco  Water  Department  Contract  No.  WD-2101,  8-Inch  Ductile  Iron  Main 
Installation  in  Taylor  Street  between  Lombard  and  Filbert  Streets,  Taylor  Street  between  Union  and 
Green  Streets,  Green  Street  between  Taylor  and  August  Alley,  Green  Street  between  Powell  and 
Kearny  Streets,  and  Union  Street  between  Leavenworth  and  Hyde  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^  yj  - 


Secretary,  Public  Utilities  Comr/iission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  33**0l3C 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note  that  the  project 
which  is  the  subject  of  this  resolution  has  been  determined  by  the  Department  of  City  Planning  to  be 
categorically  exempt  as  Class  1(b)  project  under  the  State  Guidelines  implementing  the  California 
Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Call  as  follows: 

San  Francisco  Water  Department  Contract  No.  WD-2120,  8-Inch  Ductile  Iron  Main 

Installation  in  Hyde  Street  between  McAllister  and  California  Streets  and  in  Turk  Street  between  Hyde 

and  Larkin  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,        MAY  111993 

at  Its  meeting  of   —  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


OTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


93*0137 


WHEREAS,  Under  Water  Department  Contract  No.  WD-2147.  the  fire 
protection  system  at  the  City  Distribution  Division  (COD)  complex 
will  be  upgraded;  and 

WHEREAS,  The  current  appropriation  is  insufficient  to  cover  the 
total  project  cost;  and 

WHEREAS,  The  Water  Department  requests  the  transfer  of  $170,000 
from  San  Francisco  Water  Department  Project  No.  602-01  {New  Services 
and  Meters)  to  Project  No.  606-01  (CDD  Fire  Protection);  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  (CEQA)  under  Class  1(b);  now,  therefore  be  it 

RESOLVED,  That  this  Commission  approves  the  transfer  of 
$170,000  from  San  Francisco  Water  Department  Project  No.  602-01  (New 
Services  and  Meters)  to  Project  No.  606-01  (CDD  Fire  Protection);  and 
be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call  for 
Water  Department  Contract  No.  WD-2147,  CDD  Fire  Protection. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY  1  1  ^993    _  


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 

33-0138 

RESOLUTION  No  


WHEREAS,  under  PUG  Resolution  No.  91-0386.  this  Commission 
awarded  San  Francisco  Municipal  Railway  Contract  No.  MR-893, 
Procurement  of  Special  Trackwork  for  the  J  &  M  Layover  Terminals,  in  the 
amount  of  $1,053,900.00,  to  A  &  K  Railroad  Materials,  Inc.,  P.O.  Box 
30076.  Salt  Lake  City,  Utah  84130;  and 

WHEREAS,  the  contract  was  certified  by  the  Controller  in  March, 
1992;  and 

WHEREAS,  under  PUC  Resolution  No.  93-0055,  this  Commission 
approved  a  new  scope  for  the  19th  Avenue  Improvement  Project  which 
includes  constructing  two  high  level  center  platforms  and  new  crossover 
tracks  in  lieu  of "  pocket "  tracks;  and 

WHEREAS,  the  Commission  further  directed  staff  to  complete  the 
project  in  two  phases:  constructing  the  platforms  by  September  1993 
(Phase  I)  and  constructing  the  crossover  tracks  by  September  1 994(  Phase 
II);  and 

WHEREAS,  the  contract  for  track  procurement  needs  to  be  modified 
to  reflect  the  new  scope;  now,  therefore,  be  it 

RESOLVED.  That  this  Commission  authorizes  the  Manager.  Utilities 
Engineering  Bureau  to  negotiate  and  execute  modifications  to  San 
Francisco  Municipal  Railway  Contract  No.  MR-893,  Procurement  of  Special 
Trackwork  for  San  Francisco  Municipal  Railway  J  &  M  Layover  Terminals 
to  reflect  the  new  scope,  the  new  delivery  schedule,  and  the  material 
quantities  to  complete  the  approved  19th  Avenue  Improvement  Project  as 
directed  under  PUC  Resolution  No.  93-0055.  for  an  amount  not  to  exceed 
$350,000.00  for  Modification  No.  1 ;  and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  the  Manager,  Utilities 
Engineering  Bureau  to  negotiate  and  execute  contract  Modification  No.  2 
in  an  amount  not  to  exceed  $703,900.00  for  the  completion  of  the  Phase 
II  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY  111993 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COU^fTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


93-0139 


WHEREAS,  under  the  authority  of  Charter  Section  3.501, 
the  General  IVfenager,  PUC  is  authorized  to  nake  Non  Civil  Service 
and  Torporary  appointinents  and  renrivals  therefrom;  and 


WHEREAS,  such  appointments  and  removals  have  been 
ordered  by  the  General  IVbnager,  PUC;  and 


WHEREAS,  the  General  IVfenager,  PQC,  has  requested 
comdssion,  ratification  and  approval  of  such  appointitents  and 
roriovals;  now  therefore  be  it 


RESOLVED,  the  Public  Utilities  Conmlssion  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Tanporary 
appointments  and  ranovals  for  the  month  of  IVferch,  1993. 


217C-2 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,         MAY      11 1993 

at  its  meeting  of  — 


'Secretary,  Public  Utilities  Comm^sior 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUhJTV  OF  SAN  FRANCISCO 


93-0140 

RESOLUTION  No.  


WHEREAS,   This  Commission  on  January  29,    1993  by  Resolution 
No.   93-0030,   approved  the  Fiscal  Year   1993-94  budget  request 
for  the  Water  Department  with  the  understanding  that  if  the 
water  supply  situation  changed,   the  request  would  be  modified; 
and 

WHEREAS,   On  March  23,    1993  by  Resolution  No.   93-0089,  this 
Commission  ended  Mandatory  Rationing  and  modified  the  budget 
request  by  increasing  the  Water  Conservation  budget  by  $631,521 
and  eliminating  the  Water  Rationing  budget  for  FY  93-94;  and 

WHEREAS,  The  water  storage  is  expected  to  reach  capacity 
and  there  is  no  longer  a  need  to  purchase  water  for  FY  93-94; 
and 

WHEREAS,  Additional  budget  revisions  have  become  necessary 
to  stay  within  the  1990  financial  plan  approved  by  this 
Commission  and  meet  i-nticipated  costs  for  claims;  now, 
therefore,  be  it 

RESOLVED,  That  the  Water  Department  budget  request  for  FY 
1993-94  be  amended  as  follows: 

o     Increase  judgments  and  claims  from  $250,000  to 
$1,250,000. 

o    Reduce  the  purchase  of  water  exrense  from  $10 
million  to  $500,000. 

o     Reduce  the  vreter  conservation  increase  request 
from  $631,521  to  $463,402. 

o     Reduce  the  Capital  Improvement  Program  from 
$23,437,700  to  $15,500,700. 


0523L-20 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^.    ,  MAY      1 1 1993 

at  Its  meeting  of  ^   -/^  


Secretary, 


ities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CnY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. . 


33-0141 


WHEREAS,  This  Commision  on  April  13,  1993,  by  Resolution  No.  93-0092 
designated  Tuesday.  May  11,  1993,  as  the  date  for  a  public  hearing  to  be 
conducted  at  2:00  p.m.  at  City  Hall.  Room  282,  San  Francisco,  by  the  Public 
Utilities  Commission  to  consider  a  proposal  for  rate  decreases  for  water 
service  and  water  supplied  by  the  San  Francisco  Water  Department  to  its 
wholesale  customers  with  long  term  contracts;  and 

WHEREAS.  Members  of  the  public  have  been  given  an  opportunity  and  have 
expressed  their  views  on  the  recommended  Schedule  of  Rates;  now,  therefore,  be 
it 

RESOLVED,  That  pursuant  to  a  published  notice  of  intention  of  the  Public 
Utilities  Commission  to  adopt  a  revised  Schedule  of  Rates  to  be  charged  by  the 
San  Francisco  Water  Department  for  water  service  to  suburban  resale  customers, 
and  a  public  hearing  held  on  May  11,  1993  a  copy  of  said  revised  Schedule  W-25 
Resale  Use  With  Long  Term  Contract  being  on  file  in  the  office  of  the 
Secretary  of  this  Commission  and  being  made  part  of  this  resolution  by 
reference,  this  Commission  hereby  adopts  a  revised  Schedule  W-25  to  be  charged 
by  the  San  Francisco  Water  department  for  water  service  to  suburban  wholesale 
customers  and  shall  include  a  decrease  of  33.19  percent  on  rates  and  charges 
which  shall  be  uniform  to  the  nearest  dollar  on  service  charges  and  to  the 
nearest  cent  on  water  rates  for  all  water  delivered  to  this  class  of  customer; 
and  be  it 

FURTHER  RESOLVED,  That  said  revised  Schedule  of  Rates  and  Charges  shall 
become  effective  with  meter  readings  made  on  or  after  July  1,  1993;  and  be  it 

FURTHER  RESOLVED,  That  the  foregoing  rate  schedules  are  for  the  purpose 
of  meeting  operating  expen^^ris.  including  employee  wage  rates  and  fringe 
benefits,  purchasing  or  leasing  of  supplies,  equipment  or  materials,  meeting 
financial  reserve  needs  and  requirements,  obtaining  funds  for  capital  projects 
necessary  to  maintain  service  within  existing  service  areas  and  other 
budgetary  requirements  of  the  San  Francisco  Water  Department;  and  be  it 

FURTHER  RESOLVED,  That  in  accordance  with  File  8832,  Ordinance  7384,  this 
Commission  approves  and  hereby  submits  to  the  Board  of  Supervisors  a  report  of 
the  anticipated  effect  of  the  foregoing  revision  of  the  Schedule  of  Rates  to 
be  charged  by  the  San  Francisco  Water  Department  for  water  service  in  San 
Francisco  and  suburban  areas  based  upon  the  budget  of  the  San  Francisco  Water 
Department  for  the  current  and  ensuing  fiscal  year,  together  with  all  the  data 
supporting  such  conclusions  and  a  statement  of  the  anticipated  tax  subsidy,  if 
any,  for  such  years. 


0003J-4 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  MAY  111993 

at  Its  meeting  of  .  — =  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUhfTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  93*-Cl4«»>> 


WHEREAS,  The  Water  Department  has  recently  reviewed  the 
current  year's  issuance  and  administrative  costs  of  certain 
service  charges  and  permit  fees  in  order  to  fully  recover  these 
costs  with  an  increased  fee  or  charge  effective  July  1,  1993; 
and 

WHEREAS,  The  Department  has  reviewed  the  costs  for 
certain  services  provided  for  under  the  Department's  Rules  and 
Regulations;  and 

WHEREAS,   the  Department  is  proposing  to  increase  the 
turn-on  charge  for  non-payment  of  bills  which  is  included  in 
the  Department's  Rules  and  Regulations  from  a  current  charge  of 
$5  to  $25,   effective  July  1,    1993;  and 

WHEREAS,  The  Department  is  proposing  to  establish  under 
the  Rules  and  Regulations  a  one  time  fee  of  $10  for  the  opening 
of  new  Customer  Water  Service  Accounts;  and 

WHEREAS,   In  response  to  public  interest  and  necessity, 
the  Department  is  proposing  to  undertake,   upon  request,  the 
analysis  of  water  samplss  at  the  Millbrae  facilities  to 
determine  the  content  of  lead  and  copper  in  residential  potable 
water  caused  by  the  plumbing  system;  and 

WHEREAS,  The  cost  for  the  analysis/reporting  of  lead 
and  copper  has  been  determined  and  this  cost  will  be  recovered 
by  means  of  a  fee  schedule  for  the  analysis  of  the  water 
samples;  and 

WHEREAS,  The  Department  has  also  reviewed  the  current 
costs  for  the  issuance  and  administration  of  certain  permits 
which  provide  for  the  limited  usage  of  certain  suburban 
properties  and  limited  access  to  watershed  properties  for 
recreational  use;  and 

WHEREAS,  The  Department  is  proposing  to  increase  a 
water  service  charge,  certain  permit  fees,  the  establishment  of 
two  additional  service  fees  and  an  additional  water  service 
charge,   all  based  upon  the  current  costs  of  issuance  and 
administration;  and 

WHEREAS,  The  foregoing  water  service  charges,  permit 
fees  and  new  service  fees  are  indicated  in  the  Summary  of 
Increases  to  Water  Service  Charges  and  Permit  Fees,   Exhibit  A; 
now,   therefore,  be  it 

RESOLVED,  That  this  Commission  approve  the  schedule  of 
increases  to  Water  Service  Charges  and  Permit  Fees  so  indicated 
in  the  attached  Summary  of  Increases  to  Water  Service  Charges 
and  Permit  Fees,   Exhibit  A,   to  be  effective  July  1,  1993. 


OOOlT-8 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY  1 1  1993 


Secretary,  Public  Utilities  Commfssion 


EXHIBIT  A 
SAN  FRANCISCO  WATER  DEPARTMENT 
5;iJMMARY  OF  INCREASES  TO  WATER  SERVICE  CHARGES  AND  PERMIT  FEES 


Current  Estimated  Proposed 

Costs  Cost  Charge 

nP<;rrintion  of  Service                               FY92-93  FY93-94  FY93-94 

I.  CHARGES  INCLUDED  IN  THE  SFWD  RULES  AND  REGULATIONS 

Turn-On  After  Non-Payment  of  Bills           $    5.00  $  25.00  $  25.00 

New  Customer  Service  Charge                    New  Charge  10.00  10.00 

II.  FEES  FOR  THE  ISSUANCE  OF  PERMITS 

Engineering  Permits                                500.00  754.00  750.00 

Garden  Permits  (3  yrs.)                            10.00  290.00  300.00 

Equestrian  Permits                                   10.00  100.00  100.00 

Watershed  Group  Access  Permit 

(10  Persons  Minimum)                             New  Fee  $  58.75  50.00 

(25  Persons  Maximum)  58.75  125.00 

Residential  Lead  and  Copper  Analysis: 

a)  City  Agencies                                    New  Fee  20.00  20.00 

b)  Results  within  (15)  Days                    New  Fee  25.00  25.00 

c)  Results  within  (10)  Days                    New  Fee  30.00  30.00 

d)  Results  within  (5)  Days                      New  Fee  35.00  35.00 


OOOlT-ll 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  ^   


WHEREAS,  The  Commission  and  Hooper,  Hooper  &  Owen  entered  into 
tliat  certain  Agreement  dated  December  10,  1992  whereby  Hooper.  Hooper  & 
Owen  would  perform  lobbyist  services  for  assistance  with  federal  water  and 
energy  matters;  and 

WHEREAS,  PUC  Resolution  93-001 1  approved  the  extension  of  the 
services  of  the  lobbyist  firm  of  Hooper,  Hooper  &  Owen  to  December  31 ,  1995; 
and 

WHEREAS,  Additional  funding  was  approved  in  Resolution  No.  93-0011 
for  the  continued  services  of  Hooper,  Hooper  &  Owen  based  on  a  yearly  retainer 
of  $180,000,  for  a  contract  total  not  to  exceed  $590,000;  and 

WHEREAS,  Funding  for  out  of  town  travel  was,  in  error,  not  included  in 
the  First  Amendment  to  the  Agreement;  and 

WHEREAS,  the  firm  of  Hooper,  Hooper  &  Owen  has  changed  its  name  to 
Hooper,  Hooper,  Owen  &  Gould;  now,  therefore,  be  it 

RESOLVED.  That  the  Public  Utilities  Commission  hereby  agrees  to  out  of 
town  expenses  being  included  in  the  three  year  extension  to  the  Agreement  with 
Hooper,  Hooper,  Owen  &  Gould,  where  such  expenses  are  incurred  in  the 
performance  of  services  hereunder,  and  total  reimbursable  travel  expenses  shall 
not  exceed  $25,000  per  calendar  year,  for  a  contract  total  not  to  exceed 
$665,000;  and,  be  it 

FURTHER  RESOLVED,  That  the  Commission  hereby  authorizes  the 
General  Manager  of  the  Public  Utilities  Commission  to  execute  the  Second 
Amendment  to  Agreement  with  Hooper,  Hooper,  Owen  &  Gould. 


H008479 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MA^  1 1  ^993  


•etary,  Public  Utilities  Commi^ion 


Secretary, 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


93-0144 

RESOLUTION  Na  


WHEREAS,  The  Commission  and  Dr.  Ronald  Yoshiyama  entered  into  that 
certain  Agreement  dated  March  10,  1992,  whereby  Consultant  would  perform 
temporary  services  to  assist  Hetch  Hetchy  Water  and  Power,  the  San  Francisco 
Water  Department,  and  the  San  Francisco  City  Attorney's  Office  on  matters 
related  to  fisheries  in  preparation  for  the  Bay-Delta  hearings  and  other  matters 
related  to  water  operations  and  fisheries;  and 

WHEREAS,  It  is  anticipated  that  the  need  for  Consultant's  services  will 
extend  beyond  the  original  term  of  the  Agreement;  and 

WHEREAS.  The  PUC  General  Manager  and  City  Attorney's  Office 
recommend  that  the  services  of  Dr.  Yoshiyama  be  extended  to  June  30,  1994; 
now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  agrees  to  the 
extension  to  the  agreement  with  Dr.  Ronald  Yoshiyama  to  June  30,  1994;  and, 
be  it 

FURTHER  RESOLVED,  That  the  Commission  hereby  authorizes  the 
General  Manager  of  the  Public  Utilities  Commission  to  execute  the  First 
Amendment  to  Agreement  with  Ronald  Yoshiyama. 


H007867 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY  IJ-  19^3  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUrrON  No. . 


WHEREAS,  Hetch  Hetchy's  ability  to  meet  its  water  delivery 
obligations  is  enhanced  by  computer  moaeling,  and 

WHEREAS,  Staff  requires  assistance  in  computer  modeling  and 
hydrological  analysis,  and 

WHEREAS,  The  Consultant  has  been  of  especial  value  in  support  of  the 
ongoing  water  litigation,  and 

WHEREAS,  This  firm  is  an  integral  part  of  protecting  the  City's  water 

rights;  and 

WHEREAS,  Hetch  Hetchy  Water  and  Power  desires  to  continue  to 
retain  this  firm  for  anticipated  future  needs;  and 

WHEREAS,  Anticipated  services  will  exceed  the  authorized  spending 
level  of  the  agreement;  and 

WHEREAS,  It  was  known  that  additional  funding  would  be  required  for 
this  contract;  and 

WHEREAS,  Funds  are  currently  available  in  the  Hetch  Hetchy  FY 
92/93  operating  budget  and  will  be  available  in  the  FY  93/94  operating  budget;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  Hetch  Hetchy  Water  and  Power  to  negotiate  and  execute  the  second 
amendment  to  the  agreement  with  Manna  Consultants,  Inc.,  to  increase  their  funding  by 
$100,000,  for  a  contract  total  not  to  exceed  $170,000,  and  extend  the  term  of  this 
agreement  to  May  31,  1995. 


H007295 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  iU  meeting  of  MAY  HI???  


Secretary.  Public  Utilities  Comm/ssion 


PUBLIC  UTILITIES  COMMISSION 


CnV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


93-014G 


WHEREAS.  The  City  has  an  option  to  purchase  natural  gas  from  independent  suppUers 
for  City  accounts  that  are  able  to  switch  boiler  fuel  from  natural  gas  to  oil;  and 

WHEREAS,  The  State  of  California,  through  its  Department  of  General  Services,  offers  a 
natural  gas  supply  at  rates  lower  than  those  offered  by  PG&E;  and 

WHEREAS,  The  City  has  a  natural  gas  supply  agreement  with  the  State  of  California, 
which  will  expire  after  June  30,  1993;  and 

WHEREAS,  As  a  result  of  purchasing  natural  gas  through  the  State  of  California,  the  City 
has  realized  a  savings  of  $145,000  over  the  past  year;  and 

WHEREAS,  The  Stale  has  conducted  an  aggressive  MBE  &  WBE  outreach  program  that 
was  improved  by  the  City's  participation;  and 

WHEREAS,  The  State  was  able  to  obtain  a  prospective  vendor  list  from  the  State's 
utilities  that  might  not  have  been  available  to  the  City,  and  as  a  result  their  out  reach  was  wider 
than  the  City's  would  have  been;  now  therefore  be  it 

RESOLVED,  That  the  General  Manager  of  Hetch  Hetchy  Water  and  Power  is  authorized 
to  execute  a  Natural  Gas  Supply  Agreement  with  the  State  of  California;  and  be  it  further 

RESOLVED,  That  the  term  of  this  Agreement  will  be  from  August  1,  1993  through  July 
31,  1995. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  (JA^y  1 1  1993  


MINUTES 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 


SPECIAL  MEETING 

Room  2-C,  City  Hall 
4:30  P.M. 
May  20,  1993 


DEPARTMENTS 
Municipal  Railway 
Water  Department 
Hetch  Hetchv 


COMMISSIONERS 
Kay  K.  Yu,  President 
Michael  E.  Hardeman,  Vice  President 
Victor  G.  Makras 
James  D.  Jefferson 
Patricia  A.  Carson 

BUREAUS 
Enei^y  Conservation 

Engineering  and  Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and  Productivity 

Personnel  and  Training 

Anson  B.  Moran 
ACTING  GENERAL  MANAGER 

Jill  R.  Thompson 
ACTING  SECRETARY 


93-116 


Call  to  Order: 


4:45  p.m. 


Present:  President  Kay  K.  Yu,  Vice  President  Michael  E.  Hardeman, 

Commissioner  Victor  G.  Makras,  Commissioner  James  D. 
Jefferson,  Commissioner  Patricia  A.  Carson 


Commissioner  Carson  arrived  at  4:50  p.m. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


*************  ****** 


RESOLUTION 

NO  


On  motion  of  President  Yu,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 

93-0147  WD      Adopting  the  revised  Schedule  of  Rates  to  be  charged  by  the 

San  Francisco  Water  Department  for  water  service  to  its  retail 
customers  within  San  Francisco  and  suburban  areas,  to  be 
effective  with  meter  readings  made  on  or  after  July  1,  1993,  for 
the  purpose  of  meeting  the  operating  expenses  and  other 
budgetary  requirements  of  the  Water  Department;  and 
approving  a  report  on  the  anticipated  effect  of  the  revised  water 
rate  schedules  for  submission  to  the  Board  of  Supervisors. 

VOTE:     AYES    -    Yu.  Hardeman,  Carson 

NOES  -    Makras,  Jefferson 


On  motion  of  Commissioner  Jefferson,  seconded  by  President 
Yu,  the  following  resolution  was  adopted  in  executive  session: 

93-0148  MR       Approving  setttlement  of  litigation  entitled  "Bernardina  Aguirre 

vs.  City  and  County  of  San  Francisco",  Superior  Court  Case 
No.  940-598. 

VOTE:     AYES    -    Yu,  Hardeman,  Makras,  Jefferson 
ABSENT    -  Carson 


93-117 


On  motion  of  President  Yu,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted  in  executive 
session: 

93-0149  MR       Approving  settlement  of  litigation  entitled  "Eric  Hayes  vs.  City 

and  County  of  San  Francisco",  Superior  Court  Case  No.  907- 
407. 

VOTE:     AYES    -    Yu,  Hardeman,  Makras,  Jefferson 
ABSENT    -  Carson 


On  motion  of  President  Yu,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted  in  executive 
session: 

93-01 50  MR       Approving  settlement  of  litigation  entitled  "Rudolph  Fisher  Sr.  v. 

CCSF,  Phyllis  Tyree  v.  CCSF,  Rudolph  Fisher  Jr.  v.  CCSF, 
Nicasha  Fisher  v.  CCSF",  Superior  Court  Case  No.  928-877. 

VOTE:     AYES    -    Yu,  Hardeman.  Makras,  Jefferson 

ABSENT    -  Carson 


**************************** 


President  Yu  announced  that  the  Commission  met  in  executive  session  and  adopted 
Resolution  Nos.  93-0148,  93-0149  and  93-0150,  as  shown  above. 


***************** ********** 


PUBLIC  HEARING 

Resolution  No.  93-0147:  To  consider  the  revised  Schedule  of  Rates  to  be  charged  by 
the  San  Francisco  Water  Department  for  water  service  to  its  retail  customers  within  San 
Francisco  and  suburban  areas,  to  be  effective  with  meter  readings  made  on  or  after  July 
1,  1993,  for  the  purpose  of  meeting  the  operating  expenses  and  other  budgetary 
requirements  of  the  Water  Department;  and  approving  a  report  on  the  anticipated  effect 
of  the  revised  water  rate  schedules  for  submission  to  the  Board  of  Supervisors. 

This  item  was  continued  from  the  May  1 1 ,  1993  Commission  meeting. 


93-118 


John  Muilane,  General  Manager,  Water  Department,  said  that  the  proposed  14%  increase 
in  water  rates  was  a  part  of  the  five-year  financial  plan  previously  approved  by  the  Public 
Utilities  Commission  and  the  Board  of  Supervisors. 

Mr.  Muilane  stated  that  the  proposed  14%  increase  in  water  rates  would  bring  an 
additional  revenue  of  $6.2  million  to  the  Water  Department.  He  said  that  the  revenue 
from  the  rate  increase  would  be  used  to  cover  bond  debts  and  ongoing  operational  costs 
of  the  department. 

Mr.  Muilane  stated  that  the  revenue  from  the  14%  rate  increase  was  already  factored  in 
the  budget.  He  said  that  if  the  rate  increase  would  not  be  approved,  the  budget  would  be 
reduced  by  $6.2  million.  Mr.  Muilane  discussed  the  effects  of  the  budget  reduction  to  the 
department's  operations  and  the  level  of  service  that  would  be  provided  to  customers  in 
San  Francisco. 

Mr.  Muilane  stated  that  the  Water  Department  is  not  making  any  contribution  to  the 
general  fund  in  the  next  fiscal  year  except  the  $1  million  subsidy  to  the  Fire  Department's 
Auxiliary  Water  Supply  System  (AWSS). 

Commissioner  Makras  pointed  out  that  the  water  rates  should  be  lower  since  the  Fiscal 
Year  1993-94  operating  budget  is  lower  than  last  year's  budget.  He  stated  that  he  was 
concerned  that  the  additional  revenue  from  the  rate  increase  would  be  used  to  finance 
other  City  projects.  Commissioner  Jefferson  expressed  the  same  concern  and  stated 
that  he  would  like  to  make  sure  that  the  revenue  from  the  rate  increase  would  be  used 
for  the  Water  Department's  operating  expenses. 

President  Yu  announced  that  the  Mayor  and  Supervisor  Annemarie  Conroy  requested  a 
management  and  efficiency  audit  of  the  Water  Department.  President  Yu  stated  that  the 
Mayor  advised  the  Commission  to  proceed  with  the  14%  increase  contingent  upon  the 
results  of  the  management  audit.  She  stated  that  if  the  audit  would  find  savings  in 
management  efficiencies,  the  Commission  would  then  reevaluate  the  water  rate  structure 
to  consider  lowering  the  water  rates  or  issuing  rebates  to  customers.  Commissioner 
Makras  shared  his  opinion  that  it  would  be  more  logical  to  do  the  audit  first  and  raise  the 
water  rates  based  upon  audit  findings. 

Commissioner  Makras  reported  that  he  met  with  the  Hilton  Hotel's  General  Manager 
regarding  the  proposed  14%  increase  in  water  rates.  Commissioner  Makras  read  a  letter 
from  the  Hotel  Council  of  San  Francisco  expressing  the  council's  opposition  to  the  14% 
increase  in  water  rates. 

Commissioner  Makras  pointed  out  that  the  Water  Department  is  a  stand  alone 
department  and  should  not  subsidize  other  departments.  He  suggested  eliminating  the 
$1  million  contribution  to  the  Fire  Department  and  the  $2  million  subsidy  to  the  Municipal 
Railway  for  bureau  services.  Mr,  Moran  replied  that  cutting  the  bureau  subsidy  would 
increase  the  operating  costs  of  the  Municipal  Railway. 


93-119 


President  Yu  opened  the  public  hearing  on  this  matter  but  there  were  no  speakers. 

President  Yu  moved  to  adopt  the  resolution  to  raise  the  water  rates  supplied  to  retail 
customers  and  suburban  areas  by  14%.  Commissioner  Hardeman  seconded. 
Commissioner  Carson  voted  aye.  Commissioners  Makras  and  Jefferson  voted  no.  The 
motion  passed  3-2. 


****************  ************ 


THEREUPON,  THE  MEETING  WAS  ADJOURNED:     5:50  P.M. 


Jill  R.  Thompson 
Acting  Secretary 


93-120 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

33-0147 

RESOLUTION  Na   


WHEREAS,  This  Commission  on  April  13,  1993,  by  Resolution  No.  93-0092 
designated  Tuesday,  May  11,  1993  as  the  date  for  a  public  hearing  to  be 
conducted  at  2:00  p.m.  at  City  Hall,  Room  282,  San  Francisco,  by  the  Public 
Utilities  Commission  to  consider  a  proposal  for  a  147.  rate  increase  for  water 
service  and  water  supplied  by  the  San  Francisco  Water  Department  to  its  retail 
customers  within  and  outside  the  City  and  County  of  San  Francisco;  and 

WHEREAS,  This  Commission  continued  that  hearing  to  May  20.  1993,  at  4:30 
p.m.  at  City  Hall,  Room  2C,  San  Francisco;  and 

WHEREAS.  Members  of  the  public  have  been  given  an  opportunity  and  have 
expressed  their  views  on  the  recommended  Schedule  of  Rates;  now,  therefore,  be 
it 

RESOLVED,  That  pursuant  to  a  published  notice  of  intention  of  the  Public 
Utilities  Commission  to  adopt  a  revised  Schedule  of  Rates  to  be  charged  by  the 
San  Francisco  Water  Department  for  retail  water  service  in  San  Francisco  and 
suburban  areas,  and  a  public  hearing  held  on  May  20,  1993,  a  copy  of  said 
Schedule  of  Rates  and  Charges  being  on  file  in  the  office  of  the  Secretary  of 
this  Commission  and  being  made  part  of  this  resolution  by  reference,  this 
Commission  hereby  adopts  Plan  1,  a  proposed  147..  rate  increase  as  enumerated  in 
a  Schedule  of  Rates  to  be  charged  by  the  San  Francisco  Water  Department  for 
water  service  in  San  Francisco  and  suburban  areas  which  shall  be  uniform  to 
the  nearest  ten  cents  on  service  charges  and  to  the  nearest  cent  on  water 
rates  for  all  water  delivered  within  the  City  and  County  of  San  Francisco  and 
all  water  delivered  to  the  Suburban  Non-Resale  customers;  and  be  it 

FURTHER  RESOLVED,  That  the  FY  1993-94  Schedule  of  Rates  and  Charges  shall 
be  effective  with  meter  readings  made  on  or  after  July  1.  1993;  and  be  it 

FURTHER  RESOLVED,  That  the  foregoing  rate  schedules  are  for  the  purpose  of 
meeting  operating  expenses,  including  employee  wage  rates  and  fringe  benefits, 
purchasing  or  leasing  of  supplies,  equipment  or  materials,  meeting  financial 
reserve  needs  and  requirements,  obtaining  funds  for  capital  projects  necessary 
to  maintain  service  within  existing  service  areas  and  other  budgetary 
requirements  of  the  San  Francisco  Water  Department;  and  be  it 

FURTHER  RESOLVED.  That  in  accordance  with  File  8832,  Ordinance  7384,  this 
Commission  approves  and  hereby  submits  to  the  Board  of  Supervisors  a  report  of 
the  anticipated  effect  of  the  foregoing  Schedule  of  Rates  to  be  charged  by  the 
San  Francisco  Water  Department  for  water  service  in  San  Francisco  and  suburban 
areas  based  upon  the  budget  of  the  San  Francisco  Water  Department  for  the 
current  and  ensuing  fiscal  year,  together  with  all  the  data  supporting  such 
conclusions  and  a  statement  of  the  anticipated  tax  subsidy,  if  any,  for  such 
years . 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


mi  i>  01993 


at  its  meeting  of 


Secretary,  Public  Utilities  Commi^ion 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


93-G146 


RESOLUTION  Na 


WHEREAS ,  the  City  Attorney  and  PUC  General  Claims  Agent  have 
recommended  that  the  litigation  entitled  Bernardina  D.  Aguirre  vs. 
City  and  County  of  San  Francisco,  Municipal  Railway,  Does  1  through 
100,  San  Francisco  Superior  Court  Case  No.  940-598,  be  settled  for 
the  gross  amount  of  $412,000.00;  and 

WHEREAS,  such  settlement  is  in  the  best  interest  of  the  City  and 
County  of  San  Francisco;     NOW,   THEREFORE,   BE  IT 

RESOLVED,  that  this  Commission  approves  settlement  of  said 
litigation  in  the  gross  amount  of  $412,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


MAI 


20  1993 


PUBLIC  UTILITIES  COMMISSION 

CriY  AND  COUNTY  OF  SAN  FRANCISCO 


33-0149 

RESOLUTION  No. 


WHEREAS,  the  City  Attorney  and  PUC  General  Claims  Agent  have 
recommended  that  the  litigation  entitled  Eric  Hayes  vs .  City  and 
County  of  San  Francisco,  Municipal  Railway,  Does  1  through  100,  San 
Francisco  Superior  Court  Case  No.  907-407,  be  settled  for  the  gross 
amount  of  $395,000.00;  and 

WHEREAS,  such  settlement  is  in  the  best  interest  of  the  City  and 
County  of  San  Francisco;     NOW,   THEREFORE,   BE  IT 

RESOLVED ,  that  this  Commission  approves  settlement  of  said 
litigation  in  the  gross  amount  of  $395,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY      20  1993 

 1 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commssion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

33-0150 

RESOLUTION  No.   


WHEREAS,  the  City  Attorney  and  PUC  General  Claims  Agent  have 
recommended  that  the  litigation  entitled  Fisher  vs.  City  and  County 
of  San  Francisco,  Municipal  Railway,  Does  1  through  100,  San 
Francisco  Superior  Court  Case  No.  928-877,  be  settled  for  the  gross 
amount  of  $300,000.00;  and 

WHEREAS,  such  settlement  is  in  the  best  interest  of  the  City  and 
County  of  San  Francisco;     NOW,  THEREFORE,   BE  IT 

RESOLVED ,  that  this  Commission  approves  settlement  of  said 
litigation  in  the  gross  amount  of  $300,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY  2  0  1993  


Secretary,  Public  Utilities  Comrmssio 


SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION 


REVENUE  REQUIREMENT 
AND 

RATE      INCREASE  ANALYSIS 


4  25  MASON  STREET 
SAN  FRANCISCO,   CALIFORNIA  94102 


MAY  3,  1993 
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REVENUE  REQUIREMENT  AND 
RATE  ADJUSTMENTS 


On  April  13,  1993.  the  San  Francisco  Public  Utilities  Commission  called 
for  public  hearings  on  proposed  water  rate  adjustments.    The  hearings  are  to 
be  held  on  May  11,  1993  at  2:00  p.m.  in  Room  282.  City  Hall.  San  Francisco. 
California. 

The  following  pages  provide  a  description  of  all  proposed  changes  and 
revenue  requirement  analyses  for  each  one.    All  schedules  will  be  effective 
July  1 .  1993. 


Revenue  Requirement  and  Rate  Adjustment  Analysis 

for  the  San  Francisco  Water  Supply  System  1  _  4 
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ENVIRONMENTAL  QUALITY  ACT  STATEMENT 


The  proposed  rate  increase  for  all  customers  supplied  by  the  San 
Francisco  Water  Department  system  is  for  the  purpose  of  meeting  operating 
expenses,  including  employee  wage  rates  and  fringe  benefits,  purchasing  or 
leasing  of  supplies,  equipment  or  materials,  meeting  financial  reserve  needs 
and  requirements,  obtaining  funds  for  capital  projects  necessary  to  maintain 
service  within  the  existing  service  areas  and  for  other  budgeting  requirements 
of  the  San  Francisco  Water  Department. 
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REVENUE  REQUIREMENT  AND  RATE  INCREASE  ADJUSTMENT 
ANALYSIS  EOR  THE  SAN  FRANCISCO  WATER  SUPPLY  SYSTEM 

The  Deoartment  has  two  classes  of  customers:    Resale  and  Retail.  The 
Suburban  Resale  rates  are  calculated  by  a  utility  methodology  agreed  upon  by 
contract     The  retail  customers  rates  are  calculated  on  a  cash  method.    Due  to 
these  differences,  the  rates  will  be  discussed  separately. 


PROPOSED  RATES  PACKAGE 
FOR  RETAIL  CUSTOMERS  WITHIN  AND  OUTSIDE 
THE  CITY  AND  COUNTY  OF  SAN  FRANCISCO 

In  1990    the  Department  faced  its  fourth  dry  year  and  had  to  return  to 
water  rationing     The  four  consecutive  years  of  lower  revenues  and  the  use  of 
one-ti^e    ounces  of  income  had  exhausted  all  its  cash  reserves  and  required 
either  a  large  rate  increase  or  a  change  from  a  "pay  as  you  go  cash 
m ethoSo  0  y  to  an  alternative  funding  strategy.    A  1"^""  PJ^",te 

was  Droposed  to  the  Public  Utilities  Commission  that  established  regular  rate 
increases  of  1«  over  five  years  in  combination  with  bonding  portions  of  the 
Department's  capital  program.    This  plan  utilized  bonds  as  a  rate  stabUz  ng 
foot  to  g  ve  the  customers  a  graduated  increase  in  rates  °f  o"^  a  ge 

rat    increase.    At  the  end  of  this  period  the  rate  base  should  be  s^ffi aent 
to  meet  both  regular  operating  and  capital  funding  requirements.    The  first 
1«  rate  increase  was  approved  for  FY  1990-91. 

In  FY  1991-92    the  base  rate  was  increased  14X  as  planned  and  an 
addit  onal  "water  purchase  surcharge"  was  added  to  pay  for  the  purchase  of 
emergency  water  from  outside  our  water  system.  The 

far  qreater  than  expected  and  resulted  in  water  use  at  25X  to  351  below  1987 
uslqf    On  the  water  supply  side,  this  was  just  what  we  needed    but  the  down 
side  was  a  City  revenue  shortfall  of  $3.8  million.    This  shortfall  was  met 
from  budget  closeouts  and  capital  deobl i gations . 

The  FY  1992-93  budget  included  some  significant  increases  both 
,nt-1r  nsted  and  unanticipated.    There  was  a  $7  million  increase  to  debt 
seri  ce    $2  7  mi  Uon     crease  for  salary  standardization;  5^- ^  "J^  ^ '  ]°"  ^ 
ws^er  aualitv  improvements,  testing  and  conceptual  design;  and  $4  million  for 
wate^  Durchase  deposits  or  options     Revenues  continued  to  decline  in  water 
salel    interest  ea?nngs,  rents  and  excess  use  charges.    The  water  savings  had 
"  ow'u    to  reSuce  the  amount  of  emergency  water  purchases  and  so  we  were  able 
to  elim  nate  the  "water  purchase  surcharge."    With  additional  capital 
deferra  s    we  were  able  to  stay  close  to  the  1990  plan  and  we  raised  service 
chlroes  Ux  and  ^he  water  commodity  charge  18X.    Since  these  base  i "creases 
were  done  at  the  same  time  as  the  surcharge  was  eliminated,  the  overall  cost 
of  water  used  decreased  from  $.94  to  $.897.    Those  meters  using  ^ttle  or  no 
Sater    ncrelsed    41;  however,  most  accounts  remained  the  same  in  cost  or  saw  a 


decrease. 
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During  the  budget  process,  the  Department's  reserves  and  planned  rate 
stabilization  fund  was  further  reduced  by  an  equity  transfer  to  the  General 
Fund  of  $4.7  million  plus  an  additional  $1  million  to  support  the  Fire 
Department's  AWSS  system.    These  costs  were  paid  by  more  capital  deferrals 
plus  an  expected  land  sale  of  land  leased  to  the  Olympic  Club.    Since  the 
auction  had  not  yet  occurred,  the  funds  were  "loaned"  from  important  water 
quality  work  on  the  assumption  the  land  proceeds  would  replace  these  monies. 
This  sale  has  still  not  occurred  and  the  revenue  and  water  quality  needs  are 
included  in  the  budget  for  FY  1993-94  in  Plan  1. 

On  February  23,  1993,  the  Public  Utilities  Commission  ended  mandatory 
rationing,  called  for  a  voluntary  15X  water  conservation  program,  and 
eliminated  excess  use  charges.    The  FY  1992-93  and  FY  1993-94  Summary  of 
Revenues  and  Expenditures  reflect  these  actions.    Water  sales  projections  are 
up  and  excess  use  charges  are  discontinued.    There  are  also  smaller  increases 
projected  for  rents  and  miscellaneous  charges  due  to  anticipated  increases  in 
fees . 

Operating  costs  have  also  increased.    There  is  an  estimated  $3  million 
increase  to  non-salaried  costs,  mainly  for  power  to  run  the  new  ozonation 
treatment  for  water  quality.    Salary  expense  is  to  remain  flat  with  any 
increase  being  absorbed  through  additional  salary  savings  or  layoffs.  There 
is  the  $1  million  AWSS  support  continuing,  an  increased  $400,000  for  City-wide 
overhead,  a  $1  million  increase  for  claims,  $2  million  for  the  PUC  Bureau 
restoration,  $900,000  increase  debt  service,  and  $2.7  million  for  water 
mitigation  costs. 

In  attempting  to  stay  with  our  5  year  financial  plan,  we  are  proposing 
only  a  14X  increase  with  the  remaining  needs  being  covered  from  reallocation 
of  budget  funds  or  deferrals.    This  plan  can  only  work  if  we  also  consider 
additional  bonds  for  some  of  the  continued  capital  work. 

In  the  1990  financial  plan,  some  of  the  capital  projects  were  expected  to 
shift  from  pay-as-you-go  to  debt  funding.    Bonding  wholesale  system 
improvements  allows  the  Department  more  flexibility  in  the  use  of  its  revenues 
al though _ bonds  costs  more  than  cash.    Because  by  contract,  the  City  pays  for 
the  initial  cash  investment  of  a  project  and  receives  a  rate  of  return  over 
the  life  of  the  asset  from  the  suburban  wholesalers,  the  cash  burden  is 
initially  heavier  on  the  City.    Over  the  life  of  the  asset,  the  City  benefits 
by  this  methodology;  however,  with  the  continued  years  of  deferral  of  capital 
projects,  the  rate  base  and  its  investment  returns  are  not  providing  a  great 
enough  revenue  stream  to  fund  new  and  replacement  project  costs.    It  is, 
therefore,  better  to  spread  the  investment  costs  over  a  longer  period  of  time 
to  better  match  up  the  costs  with  suburban  payments. 

Since  the  1990  plan  was  approved,  the  Department  has  only  issued  the 
first  series  of  replacement  bonds.    This  issue  was  for  570  million.    With  the 
rei nsti tution  of  mandatory  rationing  and  a  potential  need  to  fund  a  very  large 
bond  issue  ror  water  treatment,  the  Department  did  not  go  forward  with  new 
bond  proposals.    Now  that  rationing  is  over  and  the  treatment  plant  is  under 
reconsideration,  a  bond  proposal  for  operating  projects  can  be  reconsidered 
and  will  probably  be  proposed  on  the  June.  1994  ballot. 


Both  Plan  1  and  Plan  2  for  City  rates  are  based  on  assumptions  and  costs 
discussed  above.    The  difference  between  them  is  the  revenue  expected  from  the 
Olympic  Club  land  sale.    Plan  1  is  a  proposed  14%  rate  increase  that  increases 
the  water  charge  from  $.897/ccf  (unit)  to  $1 .02/ccf  (unit). 

Plan  2  would  be  necessary  if  the  land  sale  is  postponed  or  dropped.  This 
would  create  a  $2.2  million  shortfall  that  would  require  an  additional  5X  rate 
increase.  Plan  2  proposes  a  19X  rate  increase  that  increases  the  water  charge 
from  $.897/ccf  (unit)  to  $1 .07/ccf  (unit). 

Rate  schedules  and  bill  comparisons  are  shown  for  Plan  1  in  Exhibit  C  and 
Plan  2  in  Exhibit  D. 

The  question  of  "If  the  drought  is  over,  why  doesn't  the  rate  go  down?" 
is  a  valid  one  but  is  not  applicable  to  this  rate  increase.    All  costs  of  the 
drought  were  paid  for  by  excess  use  charges,  the  water  purchase  surcharge  and 
one-time  sources  of  funds.    These  scheduled  rate  increases  were  planned  for 
regular  operating  costs  and  a  rate  stabilization  plan  beginning  in  1990.  The 
current  rate  base  is  still  too  low  to  sustain  the  cost  of  operating  this 
Department  at  current  service  levels  will  require  completing  this  rate 
increase  plan  through  1994-95  plus  bonding  some  capital  projects. 


PROPOSED  RATE  DECREASE 
FOR  SUBURBAN  WHOLESALE  CUSTOMERS 

RESALE  USE  WITH  LONG  TERM  CONTRACT 

The  San  Francisco  Water  Department  delivers  water  on  a  wholesale  basis  to 
30  water  agencies  (named  the  Suburban  Customers)  outside  the  City  and  County 
of  San  Francisco.    In  1984,  the  Department  and  its  Suburban  Customers  approved 
a  Settlement  Agreement  and  Master  Water  Sales  Contract  ("Agreement").  This 
Agreement  resolved  litigation  pending  since  1974  and  established  a  method  by 
which  Suburban  Resale  rates  are  calculated  each  year.    As  a  result  of  this 
Agreement,  annual  rate  increases  and  decreases  for  Suburban  and  City  customers 
depend  upon  distribution  of  costs  associated  with  serving  each  of  the  two 
classes  of  customers.    The  City  sets  the  wholesale  water  rates  to  recover  all 
costs  associated  with  providing  water  to  the  Suburban  Customers,  plus  a  rate 
of  return  on  all  debt  funded  assets  and  future  revenue  funded  assets. 
Overpayments  or  underpayments  are  put  into  the  Suburban  Balancing  Account  and 
factored  into  the  rate  calculation  for  the  following  year. 

Although  the  assumptions  and  cost  estimates  used  are  the  same  as  those 
used  for  the  City's  retail  customers,  the  methodology  is  different  and 
controlled  by  the  Settlement  Agreement.    The  only  revenue  used  to  pay  their 
share  of  cost  is  water  sales  revenue.    Water  consumption  represents  93X  of 
that  revenue  and  so  consumption  is  the  key  component  in  the  rate  setting 
process.    The  large  water  savings  achieved  by  these  customers  have  helped  in 
g^itlng  us  through  the  drought,  but  created  major  savings  in  the  Suburban 
Balancing  account.    This  water  savings  resulted  in  an  $8  million  underpayment 
and  an  \S.6t  rate  increase  for  FY  1992-93.     ihe  declaration  that  officially 
called  off  rationing  in  February,  1993  will  increase  consumption  for  the 
balance  of  FY  1992-93  and  all  of  FY  1993-94.    The  increased  consumption  will 
reverse  the  process,  causing  an  overpayment  and  rats  decrease. 
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Since  the  rates  were  set  higher  than  cost  last  year  to  repay  the  City  for 
money  in  the  Balancing  account,  even  if  we  were  still  rationing,  the  rates 
would  need  to  be  lowered.    With  the  drought  over  and  the  City  now  owing  the 
Suburbs  $3  million,  this  overpayment  will  lower  the  rate  further. 

The  estimated  Revenue  Requirement  for  FY  1993-94  is  $50,513,803.  With 
the  $3,115,974  projected  overpayment  from  FY  1992-93,  the  Suburban  payment 
should  be  $47,397,856.    The  water  rate  must  be  decreased  by  33.19X.  These 
rate  decreases  will  apply  to  both  services  and  commodity  charges.  The 
commodity  charge  decreases  from  $0.87/ccf  to  $0.58/ccf  or  $252 . 65/acf t . 
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ACTUAL  REVENUE  AND  EXPENDITURES 
FISCAL  YEAR  1991-92 


Citv  ! 

Suburban  ! 
Resale  ! 

Department 
Total 

Beginning  Unappropriated  ! 

Balance  7/1/91  ! 
Estimated  Beginning  Balance  -  Suburban  ! 

Resale  Balancing  Account  7/1/91  ! 

$  1  ,096.000  ! 
8,099.973  ! 

(8,099.973)  ! 

$  1,096,000 

REVENUES  ! 
Sale  of  Water  ! 
Water  Purchase  Surcharge  ! 
Excess  Use  Charge  ! 
Rents  • 
Interest  ! 
Service  Charges  ! 
Mi  seel  1 aneous  ! 

1 

32,035,865  ! 
6.279.814  ! 
4,500.000  ! 
3,795,385  ! 
3,196,896  ! 
2.245.038  ! 
1  .342.732  ! 

48.039,217  ! 

TOTAL  REVENUE  ! 

53.395.730  ! 

48.039.217  i 

101 .434.947 

TOTAL  1 

62,591  ,703  1 

39,939,244 

$102,530,947 

ALLOCATION  OF  FUNDS  ! 
BUDGETED  EXPENDITURES  ! 

Operating  Costs  ! 
Purchase  of  Hater  CHetch  Hetchy)  ! 
Purchase  of  Water  (Other  Sources)  ! 
G.O.  Bond  Debt  Service  ! 
Revenue  Bond  Debt  Service  ! 
CIP/FM  Projects  ! 

Total  Budgeted  Expenditures  ! 

34,052.352 
10,575,620 
3.961  ,324 
2,110,111 
7,088.560 
30.465.000 

18,054.537 
3,966.380 
6.277.302 

88.253.077 

28,298.219 

NON-BUDGETED  EXPENDITURES  ! 

Water  Purchase  Carry  Forward 
Suburban  Depreciation  Cost 
Suburban  Return  on  Investment  Cost 
Interest  on  Suburban  Resale  Bal .  Acct. 
Close  outs/Capital  Deobligation 

Total  Non-Budgeted  Expenditures 

(10,238.526) 
(4,622.657) 

(13.516.656) 
(655,450) 
(9.184.928) 

!  4.622,657 
!  13,516.655 
!  655,450 

(38.218.317) 

!  18.794.763 

TOTAL  ALLOCATION  OF  FUNDS 

50.034,760 

!  47.092.0982 

!  97,127,742 

Estimated  Ending  Suburban  Resale 
Balancing  Account  6/30/92 

Estimated  Unappropriated  Balance 
6/30/92 

.  (7,153,738' 
!  5,403.205 

!  7.153.738 

!  5.^03.205 
!  5102.530.947 
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ESTIMATED  REVENUE  AND  EXPENDITURES 
FISCAL  YEAR  1992-93 


!       Citv  ! 

Suburban 
Resale 

Department 
Total 

Estimated  Beginning  Unappropriated  ! 

Balance  7/1/92  ! 
Estimated  Beginning  Balance  -  Suburban  ! 

Resale  Balancing  Account  7/1/92  ! 

$  5.403.205  ! 
7.153.738  i 

(7,153.738) 

$  5.403,205 

REVENUES  ! 
Sal e  of  Water  ! 
Excess  Use  Charge  ! 
Rents  ! 
Interest  ! 
Service  Charges  ! 
Hi  seel  1 aneous  ! 
Land  Sales  1 

39,961  .150  . 
3.500.000  . 
4,000,000  . 
2.500,000  . 
2.300.000 
1  500  000 
75.000 

61  .728,511 

TOTAL  REVENUE 

53  836  150 

51.728.511 

115.564.661 

TOTAL 

66,393.093 

54.574,773 

5120,967,866 

ALLOCATION  OF  FUNDS 
BUDGETED  EXPENDITURES 

Operating  Costs 

Purchase  of  Water  (Hetch  Hetchy) 
Purchase  of  Water  (Other  Sources) 
G  0    Bond  Debt  Spi'virp 
Revenue  Bond  Debt  Service 
CIP/FM  Proiect? 
AWSS  Work  Order 

35.769.368 
9.355.483 
1  .547.600 

?  nn?  7<55 

14.376.485 
70  1  ft?  Qnn 

1.000,000 

21  .131  ,717 
5.186,517 
2,452.400 

Total  Budgeted  Expenditures 

!  85,219.631 

28.770,634 

NON-BUDGETED  EXPENDITURFS 

Capital  Deobl i  gation/Closeouts 
Water  Purchase  Carry  Forward 
Suburban  Depreciation  Cost 
Suburban  Rptiirn  nn  Tnvp<;i"mpnt  C n<;t 
Interest  on  Suburban  Resale  Bal .  Acct. 

!     (1  .655.672) 
!     (1 .000,000) 
!  (6.465.118) 

!  (572.299) 

6.465.118 
.       lb, bbU , / /b 
!  572.299 

Total  Non-Budgeted  Expenditures 

■  (25.343.864) 

!  22.688.192 

TOTAL  ALLOaTION  OF  FUNDS 

!  59.875.767 

!      51 ,458,826 

112,990,265 

Equity  Transfer  to  General  Fund 
Estimated  Ending  Suburban  Resale 

Balancing  Account  6/30/93 
Estimated  Unappropriated  Balance 

6/30/93 

!  4.700.000 
!  (3.115.947) 
!  4.933.273 

!        3,11 5 ,947 

4.700.000 

S12C.967.S66 
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14X  Rate  Increase 

ESTIMATED  REVENUE  AND  EXPENDITURES 
FISCAL  YEAR  1993-94 


Citv  ! 

Suburban  ! 
Resal e 

Department 
Total 

r5:fim;itprl  Rpninnina  UnaDDrooriatGd  ' 

CoLllliu.LcU    ucyiiniiiiy  ^jMipAppiwp" 

Balance  7/1/93  ! 
Estimated  Beginning  Balance  -  Suburban  ! 
Resale  Balancing  Account  7/1/93 

$  4.933.273  ' 
(3.115.947) 

3.115.947 

$  4,933,273 

REVENUES 
Sale  of  Water 
Rents 
Interest 
Service  Charges 
Mi  seel  1 aneous 
Lanu  jaie  kuiyinpic  l.iuuj 

50.300,000* 
4,124.000 
2.500.000 
2.300.000 
1  .600.000 

7  ?nn  000 

47.397,856** 

TOTAL  REVENUE 

.  63.024.000 

.  47.397.856 

!        110.421 .855 

TOTAL 

!    64.841 .326 

!  50.513,803 

!  $115,355,129 

ALLOCATION  OF  FUNDS 
BUDGETED  EXPENDITURES 

Operating  Costs 

Purchase  of  Water  (Hetch  Hetchy) 
Purchase  of  Water  (Other  Sources) 
G.O.  Bond  Debt  Service 
Revenue  Bond  Debt  Service 
CIP/FM  Projects 
AWSS  Work  Order 

Total  Budgeted  Expenditures 

NON-BUDGETED  EXPENDITURES 

Suburban  Depreciation  Cost 
Suburban  Return  on  Investment  Cost 
Interest  on  Suburban  Resale  Bal .  Acct. 

Total  Non-Budgeted  Expenditures 

TOTAL  ALLOCATION  OF  FUNDS 

Estimated  Ending  Suburban  Resale 

Balancing  Account  6/30/93 
Estimated  Unappropriated  Balance 

6/30/93 


43.742,16S 
9,644.620 
188,450 
1 .590.555 
15.279.854 
15.500,700 
1 .000.000. 

87.046,342 


(5.808,552) 
(16.583.421) 
186.957 


64,841 .326 

-  0  - 

-  0  - 


20.399.857 
7.597.380 
311 ,550 


28,308.787 


5.808,552 
16.583,421 
(186.957) 


50,513.803 


-  0  - 


115.355.129 


~  0  - 
$115,355,129 


*  Projected  at  141  rate  increase  for  San  Francisco  Retail  Customers. 
**  Projected  at  33.161  rate  decrease  for  SuDurban  Wholesale  Customers, 
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MONTH!  Y  CnMPARISON  OF  CURRENT  HATFR  RATES  VS 
HATER  RATE  INCREASE  ON  TYPICAL  SAN  rRANCISCQ  CUSTOMERS 


Average  Single-Fami ly 
Residential  Unit 

12  Uni  t  Apartment 

Large  Apartment 

Apartment  Complex 

Residential  Hotel 

Restaurant 

Large  Office  Building 
[jeparLment  Store 
Hospital 


Estimated 
Consumption 


7 
29 
307 
2,224 
517 
378 
575 
1  .286 
2.264 


Current  Charge 
$ 


Charge  at  Proposed 
Rate  Increase 


Cost 
Pi  fference 


Percent 
Pi  fference 


8.68 

$  9 

94 

$  1 

26 

14. 5X 

35.81 

40 

78 

4 

97 

13. 9X 

347.08 

394 

94 

47 

86 

13. 8X 

2.138.33 

2,432 

18 

293 

85 

13. 7X 

499.65 

568 

24 

68 

59 

13. 7X 

356.97 

406 

06 

49 

09 

13. 8X 

587.48 

668 

30 

80 

82 

13. 8X 

1 ,225.24 

1  ,393 

52 

168 

28 

13. 7X 

2.174.21 

2.472 

98 

298 

77 

13. 7X 

H 
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EXHIBIT  C 
PLAN  1 

14%  Rate  Increase 


SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION 


RATE  SCHEDULES 
FOR 

WATER  SERVICE 


425  MASON  STREET 
SAN  FRANCISCO,   CALIFORNIA  94102 

JULY  1,    19  9  3 
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SAN  FRANCISCO  WATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 

July  1,  1993 

APPLICABLE  WITHIN  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SCHEDULE  W-1.    RESIDENTIAL.  COMMERCIAL,  INDUSTRIAL  AND  GENERAL  USES. 


Bills  for  all  metered  services,  excepting  fire,  irrigation  and  special  shipping 
services,  shall  consist  of: 

FIRST:      A  SERVICE  CHARGE  based  on  the  size  of  the  meter.    For  two-month 
(bi-monthly)  billing  the  charge  shall  be  twice  the  amounts  shown. 

 MONTHLY  CHARGES  


METER  SIZE 


DISC/ 
COMPOUND 
METERS 


CREST 
METERS 


MAGNETIC 
METERS 


TURBO 
METERS 


5/8 
3/4 
1 

1-1/2 
2 
3 
4 
6 
8 

10 
12 
16 
18 

20 


1  n 
i  n 
i  n 
i  n 
i  n 
i  n 
i  n 
i  n 
i  n 
i  n 
i  n 
i  n 
i  n 
i  n 


2.80 
4.50 
7.50 
11  .20 
20.50 
40.90 
81.80 
122.80 
163.70 
204.60 
245.50 
327.40 


91  .10 
176.70 
344.10 
446.40 
474.30 
1  .450.80 
1 .581 .00 
1 ,636.80 


584.00 
1  ,329.90 


148.80 
323.60 
483.60 
874.20 

1 .860.00 


The  service  charge  for  a  battery  of  meters  installed  on  one  service  in  lieu  of 
one  meter  or  for  a  special  type  of  meter  shall  be  based  on  the  size  of  single 
or  multiple  standard  type  meters  of  equivalent  capacity. 

SECOND:    A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 

For  all  deliveries  1.02  cents  per  100  cu.  ft. 

OR  SECOND:    A  CHARGE  FOR  WATER  DELIVERED  based  on  two-month  (bi-monthly)  meter 
readi  ngs: 


■or  all  deliveries  1.02  cents  per  100  cu.  ft. 
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SAN  FRANCISCO  WATER  DEPARTMENT  _ 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 

Ouly  1 .  1993 

APPLICABLE  WITHIN  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SCHEDULE  W-IA.    COMBINATION  SERVICE 

.                    ,  ,  on  4  in  $  110.00 

5/8  in  5  3.80  ^    ,65  00 

in                      6.00  g    220.00 

11"   10  in   275.00 

1-1/2                          ^-^S  1"  in   330.00 

I  ]: :  ; : : :  "5:00  ism   ^^^o.oo 


in  1  i eu  of 
a 


service  c.a..e  -^a  -tt..  o.  meters  i^  one^se.v.e  . 

"X  .ulUple  ftlni^rd'^pe  .eters  of  equivalent  capacity. 

SECOND:      A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 

.  1  .02  cents  per  100  cu.  ft. 

For  all  deliveries   

OR  SECOND:    A  CHARGE  FOR  WATER  DELIVERED  based  on  two-month  (bi-monthly)  meter 
readings : 

1 .02  cents  per  100  cu.  ft. 

For  all  deliveries   
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SAN  FRANCISCO  HATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 

July  1 ,  1993 

APPLICABLE  WITHIN  AND  OUTSIDE  THE  LIMITS 
OF  THE  CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SCHEDULE  W-IB.     IRRIGATION  SERVICES  USES. 


Covering  only  straight  irrigation  services; 

FIRST:      A  SERVICE  CHARGE  based  on  the  size  of  the  meter.     For  two-month 
Cbi-monthly)  billing  the  charge  shall  be  twice  the  amounts  shown. 

 MONTHLY  CHARGES 


DISC/ 

COMPOUND 

CREST 

MAGNETIC 

METER 

SIZE 

METERS 

METERS 

METERS 

5/8 

i  n 

$  2.80 

$  

S  

3/4 

i  n 

4.50 

1 

i  n 

7.60 

1-1/2 

i  n 

11  .20 

2 

i  n 

20.50 

3 

i  n 

40.90 

4 

i  n 

81.80 

91  .10 

6 

in 

122.80 

176.70 

8 
10 

i  n 

163.70 

344.10 

584.00 

i  n 

204.60 

446.40 

12 

i  n 

245.50 

474.30 

1  ,329.90 

16 

i  n 

327.40 

1  .450.80 

18 

i  n 

1  ,581 .00 

20 

i  n 

1  .636.80 

TURBO 
METERS 


148.80 
323.60 
483.50 
874.20 

.860.00 


The  service  charge  for  a  battery  of  meters  installed  on  one  service  in  lieu  of 
one  meter  or  for  a  special  type  of  meter  shall  be  based  on  the  size  of  single 
or  multiple  standard  type  meters  of  equivalent  capacity. 

SECOND:    A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 

For  all  deliveries  1.02  cents  per  100  cu.  ft. 

OR  SECOND:    A  CHARGE  FOR  WATER  DELIVERED  based  on  two-month  (bi-monthly)  meter 
readi  ngs : 


For  all  deliveries  1.02  cents  per  100  cu.  ft. 
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SAN  FRANCISCO  WATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 

July  1 ,  1993 

APPLICABLE  WITHIN  THE  LIMITS  OF  THE 
CITY  AMD  COUNTY  OF  SAN  FRANCISCO 

SCHEDULE  W-2.     FIRE  SERVICE 


Covering  only  straight  fire  service  required  by  the  regulations  of  the  San 
Francisco  Fire  Department  or  the  Underwriters  having  juri sdi ction.  ^stalled 
and  maintained  according  to  the  rules,  regulations  and  specifications  of  the 
Ian  Frlnctsco  Water  Department  and  for  which  the  installation  charge  has  been 
paid  in  accordance  with  Schedule  W-41 : 

FIRST:      A  MONTHLY  SERVICE  CHARGE  based  on  the  size  of  service: 

1  in  .  .  .$  7.50         3  in  .  .  .  $36.00  8  in  .   .  •  $55.60 
1-1/2  in  ...  11.30         4  in  .  .  .    48.00         10  in  .  .  .  18.60 

2  in  .   .  .  20.60         6  in  ...    71.80         12  in  .  .  .  143.60 

The  service  charge  for  a  battery  of  meters  installed  on  one  service  in  lieu  of 
one  meter  shall  be  based  on  the  size  of  a  single  meter  of  equivalent  capacity. 

SECOND:     A  CHARGE  FOR  WATER  DELIVERED 

If  water  is  used  for  any  purpose  other  than  extinguishing  accidental  fires, 
the  Schedule  W-1  rates  for  water  delivered  shall  apply. 

SCHEDULE  W-3.    PUBLIC  USES  AND  FIRE  PROTECTION 

FIRE  HYDRANTS  attached  to  the  system  of  the  San  Francisco  Water 

Department    $20.20  per  month 

Applying  to  all  water  furnished  to  San  Francisco  Municipal  Departments: 

PUBLIC  BUILDING,  PARKS  AND  OTHER  crumiiir  w  i 

METERED  SERVICE   SCHEDULE  W- I 

STREET  SPRINKLING  AND  FLUSHING.    Quantities  to  be  computed  from 
records  of  tank  wagons  and  billed  as  one  amount. 
No  service  charge  to  apply    SCHEDULE  w-i 
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SAN  FRANCISCO  WATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 


July  1 .  1993 


APPLICABLE  WITHIN  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SCHEDULE  W-4.     DOCK  AND  SHIPPING  SUPPLY 


For  regularly  metered  service 


SCHEDULE  W-1 


For  SPECIAL  SHIPPING  SERVICE  including  hose  truck,  and  other  special  service 
from  open  docks  through  common  hydrants  where  delivery  is  not  through  a 
service  and  meter  for  which  the  customer  is  responsible: 


MINIMUM  BILLING:  In  application  of  the  special  shipping  rates,  minimum  bills 
shall  be  the  service  charge  plus  the  charge  for  3,300  cubic  feet  of  water. 


SCHEDULE  W-5. 

BUILDERS'  AND  CONTRACTORS'  SUPPLY  FOR  METERED  SERVICE  through  fire  hydrants 
and  other  metered  service  (Contractor  to  obtain  permission  for  use  of  fire 
hydrants  from  the  San  Francisco  Fire  Commission): 

FIRST:      A  METER  CONNECTION  CHARGE    $56.00 

SECOND:    A  SERVICE  CHARGE  and  a  CHARGE  FOR 

WATER  DELIVERED    SCHEDULE  W-1 

FOR  UNMETERED  SERVICE  through  fire  hydrants  and  other  unmetered  services  by 
special  arrangement  with  San  Francisco  Water  Department  (Contractor  to  obtain 
permission  for  use  of  fire  hydrants  from  the  San  Francisco  Fire  Commission): 

FIRST:      A  service  charge  on  each  billing    $41.80 

SECOND:    A  charge  for  water  delivered: 


FIRST: 


A  SERVICE  CHARGE  on  each  meter 


$95.00 


SECOND:     A  CHARGE  FOR  WATER  DELIVERED 


SCHEDULE  W-1 


To  be  based  on  the  estimated  quantities  of  water  delivered  as 
computed  by  the  San  Francisco  Water  Department  and  billed  in 
accordance  with  Schedule  W-1  rates. 
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SAN  FRANCISCO  WATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 


Ouly  1  ,  1993 

APPLICABLE  OUTSIDE  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

SCHEDULE  W-21.     RESIDENTIAL.  COMMERCIAL,  INDUSTRIAL  AND  GENERAL  USES: 

Bills  for  all  metered  services,  excepting  fire,  irrigation  and  resale 
services,  shall  consist  of: 

FIRST-      A  SERVICE  CHARGE  based  on  the  size  of  the  meter.    For  two-month 
(bi-monthly)  billing  the  charge  shall  be  twice  the  amounts  shown. 

 MONTHLY  CHARGES  


DISC/ 

COMPOUND 

CREST 

MAGNETIC 

METER  SIZE 

METERS 

METERS 

METERS 

5/8  in 

$  4.20 

$   

$   

3/4  in 

6.60 

1  in 

11  .40 

1-1/2  in 

16.60 

2  in 

30.50 

3  in 

60.90 

4  i  n 

121 .90 

135.70 

6  i  n 

182.80 

263.20 

8  in 

243.80 

512.50 

869.80 

10  In 

304.70 

664.80 

12  in 

365.60 

706.40 

1  .980.60 

16  in 

487.50 

2.160.60 

18  in 

2.354.50 

20  in 

2.437.60 

TURBO 
METERS 


221 .60 
482.00 
720.20 
1 .301 .90 

2,770.00 


The  service  charge  for  a  battery  of  meters  installed  on  one  service  in  lieu  of 
one  meter  or  for  a  special  type  of  meter  shall  be  based  on  the  size  of  single 
or  multiple  standard  type  meters  of  equivalent  capacity. 

SECOND:    A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 
For  all  deliveries  0.97  cents  per  100  cu.  ft. 

OR  SECOND:    A  CHARGE  FOR  WATER  DELIVERED  based  on  two-month  (bi-monthly)  '^etT 
readi  ngs: 

For  all  deliveries  0.97  cents  per  100  cu.  ft. 
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SAN  FRANCISCO  WATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 

July  1 ,  1993 

APPLICABLE  OUTSIDE  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SCHEDULE  W-22.    FIRE  SERVICE 


Covering  only  straight  fire  service  required  by  the  regulations  of  the  Fire 
Department  or  the  Underwriters  having  jurisdiction,  installed  and  maintained 
according  to  the  rules,  regulations  and  specifications  of  the  San  Francisco 
Water  Department  and  for  which  the  installation  charge  has  been  paid  in 
accordance  with  Schedule  W-41 : 


FIRST:      A  MONTHLY  SERVICE  CHARGE  based  on  the  service  size: 


1  n 
i  n 


12.20 
26.30 


in 
i  n 


$56.70 
90.70 


10 
12 
16 


1  n 
i  n 
i  n 


$130.50 
181 .90 
362.90 


SECOND:     A  CHARGE  FOR  WATER  DELIVERED 

If  water  is  used  for  any  purpose  other  than  extinguishing  accidental  fires, 
the  applicable  schedule  of  rates  for  water  delivered  shall  apply. 


SCHEDULE  W-23.     PUBLIC  USES 


FIRE  HYDRANTS  installed  and  maintained  according  to  the  rules, 
regulations  and  specifications  of  the 

San  Francisco  Water  Department    $31.60  per  month 

Other  Public  Uses    Applicable  Schedule 
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SAN  FRANCISCO  WATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 

July  1 ,  1993 


SCHEDULE  W-25.     RESALE  USE  WITH  LONG  TERM  CONTRACT 

For  service  to  Municipalities.  Water  Districts  and  others  who  under  long  term 
contracts,  purchase  water  for  resale.  in  whole  or  ^n  part,  as  water. 

FIRST:      A  SERVICE  CHARGE  based  on  the  size  of  the  meter: 

MONTHLY  CHARGES  


METER  SIZE 


DISC/ 
COMPOUND 
METERS 


CREST 
METERS 


MAGNETIC 
METERS 


5/8  in 

$  9.00 

3/4  in 

14.00 

1  in 

24.00 

■1/2  in 

34.00 

2  in 

63.00 

3  in 

126.00 

4  i  n 

253.00 

6  in 

379.00 

8  in 

505.00 

10  in 

631 .00 

12  in 

758.00 

16  in 

1 .010.00 

18  in 

20  in 

TURBO 
METERS 

S  — 


1 

1 
1 

4, 
4. 


459.00 
999.00 
1 ,492.00 
2,698.00 


5.740.00 


281.00 
545.00 

.062.00  1  .802.00 

,378.00 

.464.00  4.104.00 
'.477.00 
,879.00 
5.051 .00 

or  multiple  standard  type  meters  of  equivalent  capacity. 
SECOND:    A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 
$252.65  per  acre-foot        OR        $.58  per  100  cu.  ft. 
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SAN  FRANCISCO  WATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 


July  1.  1993 


SCHEDULE  W-41.    SERVICE  INSTALLATIONS 


Applicable  within  and  outside  the  limits  of  the  City 
and  County  of  San  Francisco. 


Connection  charges  shall  be  established  by  the  Water  Department  on 
July  first  of  each  calendar  year  for  the  installation  of  5/8"  to  8"  standard 
services  and  fire  services.    The  charge  shall  be  based  on  the  average  cost  of 
such  service  installations  for  the  period  July  1  through  March  31  of  the 
preceding  fiscal  year  and  shall  be  adju:ted  upward  or  downward  by  the 
Department  on  July  first  of  each  calendar  year  to  reflect  changes  in  labor, 
materials,  paving  and  appurtenant  costs. 

The  charge  for  setting  each  additional  meter  on  an  existing  or  new 
service  for  residential  and  small  commercial  use  and  the  charge  for  resetting 
a  meter  on  an  existing  usable  service  shall  be  established  in  the  same  manner 
as  above. 

For  installations  not  covered  in  the  above  or  when,  in  the  opinion  of 
the  Department,  any  unusual  conditions  may  result  in  costs  more  than  151 
greater  than  the  scheduled  costs,  the  Department  reserves  the  right  to  make  ' 
the  installation  on  the  basis  of  actual  costs. 

All  pipes,  valves,  fittings,  equipment,  materials,  meters,  etc.  up  to 
and  including  the  outlet  equipment  shall  remain  the  property  of  the  Department 
and  no  part  of  the  cost  will  be  refunded. 
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SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION  OF  SAN  FRANCISCO 

RATE  SCHEDULES  FOR  WATER  SERVICE 
July  1.  1993 


SCHEDULE  W-43.     FLOW  RESTRICTING  INSTALLATIONS: 

Applicable  to  all  water  customers  of  the 
San  Francisco  Water  Department. 

Violation  of  any  water  use  restrictions  by  any  customer  may.  after 
one  written  warning  and  in  accordance  with  all  applicable  laws  andlegal 
restrictions    result  In  the  installation  of  a  flow  restricting  device  on  the 
Customer  service  line.    The  charge  to  install  and  remove  the  restricting 
device  shall  be  as  follows: 

Mpter  Size  Tn<;tal  lation/Rpmoval  Cost 

5/8"  to  1"  $110.00 
1-1/2'  to  2"  ^  00 

3"  and  larger  Actual  Cost 

*Actual  cost  shall  include  material,  labor,  equipment  and  overhead 
charges . 

Continued  violation  of  any  water  use  restrictions  may  result  in  the 
discontinuance  of  water  service  by  the  Department  and  a  charge  of  $30.00  shall 
be  paid  prior  to  reactivating  the  service. 
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SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION  OF  SAN  FRANCISCO 


RATE  SCHEDULES  FOR  WATER  SERVICE 


July  1 .  1993 


SCHEDULE  W-44.    SERVICE  FEES: 

Applicable  to  all  water  customers  of  the 
San  Francisco  Water  Department. 


RETURN  CHECK  CHARGE    $10.00 

A  return  check  charge  shall  be  applied  to  any  account  whose  check  payment  is 
returned  to  us  due  to  insufficient  funds,  closed  account  or  any  other  valid 
reason  why  the  customer's  bank  did  not  honor  the  check.    This  charge  will  be 
made  for  every  such  occurrence. 
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mm\  u 

Plan  2 

1 9X  Rate  Increase 


ESTIMATED  REVENUE  AND  EXPENDITURES 
FISCAL  YEAR  1993-94 


Estimated  Beginning  Unappropriated 
Balance  7/1/93 

Estimated  Beginning  Balance  -  Suburban 
Resale  Balancing  Account  7/1/93 

REVENUES 
Sale  of  Water 
Rents 
Interest 
Service  Charges 
Mi  seel  1 aneous 
Land  Sale  (Olympic  Club) 


TOTAL  REVENUE 
TOTAL 

ALLOCATION  OF  FUNDS 
BUDGETED  FXPFNDITURES 

Operating  Costs 

Purchase  of  Water  (Hetch  Hetchy) 
Purchase  of  Water  (Other  Sources) 
G.O.  Bond  Debt  Service 
Revenue  Bond  Debt  Service 
CIP/FM  Projects 
AWSS  Work  Order 

Total  Budgeted  Expenditures 

NiriN-RunnFTFn  fxpenditureS 

Suburban  Depreciation  Cost 
Suburban  Return  on  Investment  Cost 
Interest  on  Suburban  Resale  Bal .  Acct. 

Total  Non-Budgeted  Expenditures 

TOTAL  ALLOCATION  OF  FUNDS 

Estimated  Ending  Suburban  Resale 

Balancing  Account  6/30/93 
Estimated  Unappropriated  Balance 

6/30/93 


City 


i  4.933.273 
(3.115.947) 


52,500.000* 
4.124.000 
2.500,000 
2,300.000 
1 ,600,000 
0 


fi^.0?4.00Q 
64.841 .326 


43,742.163 
9,544,620 
188.450 
1 ,690.555 
15.279.854 
15,500,700 
1 .000.000 


87.046.342 

(5,808.552) 
(16,583,421) 
186.957 

(??.?0^.0]6) 

64.841 .326 

-  0  - 

-  0  - 


Suburban 
Resal e 


3.115.947 
47,397.856** 


47.397.856 
50,513.803 


20.399.857 
7,597,380 
311 ,550 


28.308,787 


5.808.552 
16,583,421 
(186.957) 


50.513.803 


-  0  - 


*  Projected  at  19X  rate  increase  for  San  Francisco  Retail  Customers. 
■*  Projected  at  33.16%  rate  decrease  for  Suburban  Wholesale  Cusicrr^ers 


Department 
Total 


$  4.933.273 


Un.421  .856 
$115,355,129 


115,355,129 


-  0  -  - 
5115.355.129 
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Average  Single-Family 
Residential  Unit 

12  Unit  Apartment 

Large  Apartment 

Apartment  Complex 

Residential  Hotel 

Restaurant 

Large  Office  Building 
Departinent  Store 
Hospital 


Estimated 

Consumaii^ 


7 

29 
307 
2,224 
517 

378 
575 
1  .286 
2.264 


rnrrpnf  Charge 


Charge  at  Proposed 
_Rate_Increase  


Cost 
ni  fference 


8.68 

$  10.39 

$    1  .71 

35.81 

42.63 

5.82 

J'4  /  .  vjo 

413.89 

66.81 

2.138.33 

2.550.38 

412.05 

499.65 

595.89 

96.24 

356.97 

425.76 

68.79 

587.48 

700.65 

113.17 

1  .225.24 

1  .461 .42 

236.18 

2,174.21 

2,593.18 

418.97 

Percent 
Difffirence 

19.71 
19.01 
19. 2X 
19. 3X 
19. 3X 
19. 3t 
19.31 
19. 3X 

ig.3t 


t3 
3 


0433X-25 


EXHIBIT  D 
PLAN  2 

19%  Rate  Increase 


SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION 


RATE  SCHEDULES 
FOR 

WATER  SERVICE 


425  MASON  STREET 
SAN  FRANCISCO,    CALIFORNIA  94102 

JULY   1,  1993 
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SAN  FRANCISCO  WATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 


July  1 ,  1993 


APPLICABLE  WITHIN  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SCHEDULE  W-1.    RESIDENTIAL.  COMMERCIAL.  INDUSTRIAL  AND  GENERAL  USES. 


Bills  for  all  metered  services,  excepting  fire,  irrigation  and  special  shipping 
services,  shall  consist  of: 

FIRST:      A  SERVICE  CHARGE  based  on  the  size  of  the  meter.    For  two-month 
(bi-monthly)  billing  the  charge  shall  be  twice  the  amounts  shown. 

 MONTHLY  CHARGES  


DISC/ 

COMPOUND 

CREST 

MAGNETIC 

TURBO 

METER  SIZE 

METERS 

METERS 

METERS 

METERS 

5/8  in 

$  2.90 

$  

$  

$   

3/4  in 

4.70 

1  in 

8.00 

1-1/2  in 

11  .50 

2  in 

21.30 

3  in 

42.70 

4  in 

85.40 

95.10 

155.20 

6  in 

128.00 

184.30 

337.60 

8  in 

170.70 

358.90 

609.20 

504.40 

10  in 

213.40 

465.60 

911  .80 

12  in 

256.10 

494.70 

1  .387.10 

16  in 

341.40 

1.513.20 

1 .940.00 

18  in 

1  .649.00 

20  in 

1  .707.20 

The  service  charge  for  a  battery  of  meters  installed  on  one  service  in  lieu  of 
one  meter  or  for  a  special  type  of  meter  shall  be  based  on  the  size  of  single 
or  multiple  standard  type  meters  of  equivalent  capacity. 

SECOND:    A  CHARGE  FOR  HATER  DELIVERED  based  on  one  month  meter  readings: 

For  all  deliveries  1-07  cents  per  100  cu.  ft. 

OR  SECOND:     A  CHARGE  FOR  WATER  DELIVERED  based  on  two-month  (bi-monthly)  meter 
readi  ngs : 

For  all  deliveries  1-07  cents  per  100  cu.  ft. 


0433X-20 


-24- 


SAN  FRANCISCO  WATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 

July  1 ,  1993 

APPLICABLE  WITHIN  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SCHEDULE  W-IA.    COMBINATION  SERVICE 


In  such  cases  where,  after  Water  Department  approval,  standard  and  fire 
services  have  been  combined,  the  bills  will  consist  of: 

FIRST:      A  SERVICE  CHARGE  based  on  the  size  of  the  meter.    For  two-  month 
(bi-monthly)  billing  the  charge  shall  be  twice  the  amount  shown: 

5/8  In   $  3.90 

3/4  in   6.30 

1  in   10.70 

1-1/2  in   15.70 

2  in   28.70 

3  in   57.40 

The  service  charge  for  a  battery  of  meters  installed  on  one  service  in  lieu  of 
one  meter  or  for  a  special  type  of  meter  shall  be  based  on  the  size  of  a 
single  or  multiple  standard  type  meters  of  equivalent  capacity, 

SECOND:      A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 
For  all  deliveries  1.07  cents  per  100  cu.  ft. 


OR  SECOND:    A  CHARGE  FOR  WATER  DELIVERED  based  on  two-month  (bi-monthly)  meter 
readi  ngs : 

For  all  deliveries  1-07  cents  per  100  cu.  ft. 


4  in   $  114.80 

6  in   172.30 

8  in   229.70 

10  in   287.10 

12  in   344.50 

16  in   459.40 


0433X-21 


-25- 


SAN   FRANCISCO  WATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 

July  1.  1993 

APPLICABLE  WITHIN  AND  OUTSIDE  THE  LIMITS 
OF  THE  CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SCHEDULE  W-IB.     IRRIGATION  SERVICES  USES. 


Covering  only  straight  irrigation  services: 

FIRST:      A  SERVICE  CHARGE  based  on  the  size  of  the  meter.    For  two-month 
(bi-monthly)  billing  the  charge  shall  be  twice  the  amounts  shown. 

 MONTHLY  CHARGES  


DISC/ 

COMPOUND 

CREST 

MAGNETIC 

TURBO 

METER  SIZE 

METERS 

METERS 

METERS 

METERS 

5/8  in 

$  2.90 

$  

$  

$   

3/4  in 

4.70 

1  in 

8.00 

1-1/2  in 

11  .60 

2  in 

21  .30 

3  in 

42.70 

4  i  n 

85.40 

95.10 

155.20 

6  in 

128.00 

184.30 

337.60 

8  in 

170.70 

358.90 

609.20 

504.40 

10  in 

213.40 

465.60 

911  .80 

12  in 

256.10 

494.70 

1  .387.10 

15  in 

341 .40 

1  ,513.20 

1 ,940.00 

18  in 

1 .549.00 

20  in 

1  .707.20 

The  service  charge  for  a  battery  of  meters  Installed  on  one  service  in  lieu  of 
one  meter  or  for  a  special  type  of  meter  shall  be  based  on  the  size  of  single 
or  multiple  standard  type  meters  of  equivalent  capacity. 

SECOND:    A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 

For  all  deliveries  1-07  cents  per  100  cu.  ft. 

OR  SECOND:    A  CHARGE  FOR  WATER  DELIVERED  based  on  two-month  (bi-monthly)  meter 
readings: 

For  all  deliveries  1-07  cents  per  100  cu.  ft. 
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SAN  FRANCISCO  WATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 

July  1 .  1993 

APPLICABLE  WITHIN  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

SCHEDULE  W-2.     FIRE  SERVICE 


Covering  only  straight  fire  service  required  by  the  regulations  of  the  San 
Francisco  Fire  Department  or  the  Underwriters  having  jurisdiction,  installed 
and  maintained  according  to  the  rules,  regulations  and  specifications  of  the 
San  Francisco  Water  Department  and  for  which  the  installation  charge  has  been 
paid  in  accordance  with  Schedule  W-41 : 

FIRST:      A  MONTHLY  SERVICE  CHARGE  based  on  the  size  of  service: 

1  in      .   .$  7.90         3  in  .  .  .  $37.60  8  in  ...  $  99.80 
1-1/2  in      .   .  U.80         4  in  .  .  .    50.10         10  in  .  .   .  124.80 

2  in  .   .  .  21.50         5  in  .  .  .    75.00         12  in  .  .  -  149.90 

The  service  charge  for  a  battery  of  meters  installed  on  one  service  in  lieu  of 
one  meter  shall  be  based  on  the  size  of  a  single  meter  of  equivalent  capacity. 

SECOND:     A  CHARGE  FOR  WATER  DELIVERED 

If  water  is  used  for  any  purpose  other  than  extinguishing  accidental  fires, 
the  Schedule  W-1  rates  for  water  delivered  shall  apply. 

SCHEDULE  W-3.     PUBLIC  USES  AND  FIRE  PROTECTION 

FIRE  HYDRANTS  attached  to  the  system  of  the  San  Francisco  Water 

Department    $21.10  per  month 

Applying  to  all  water  furnished  to  San  Francisco  Municipal  Departments: 

PUBLIC  BUILDING.  PARKS  AND  OTHER  cnum.nr  u  i 

METERED  SERVICE   SCHEDULE  W-1 

STREET  SPRINKLING  AND  FLUSHING.    Quantities  to  be  computed  from 
records  of  tank  wagons  and  billed  as  one  amount. 
No  service  charge  to  apply    SCHEDULE  W-1 
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SAN  FRANCISCO  WATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  HATER  SERVICE 

July  1 .  1993 

APPLICABLE  WITHIN  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SCHEDULE  W-4.    DOCK  AND  SHIPPING  SUPPLY 

For  regularly  metered  service    SCHEDULE  W-1 

For  SPECIAL  SHIPPING  SERVICE  including  hose  truck  and  other  special  service 
from  open  docks  through  common  hydrants  where  delivery  is  not  through  a 
service  and  meter  for  which  the  customer  is  responsible: 

FIRST:      A  SERVICE  CHARGE  on  each  meter    $95.00 

SECOND:     A  CHARGE  FOR  WATER  DELIVERED    SCHEDULE  W-1 

MINIMUM  BILLING:  In  application  of  the  special  shipping  rates,  minimum  bills 
shall  be  the  service  charge  plus  the  charge  for  3.300  cubic  feet  of  water. 


SCHEDULE  W— 5 

BUILDERS'  AND  CONTRACTORS'  SUPPLY  FOR  METERED  SERVICE  through  fire  hydrants 
and  other  metered  service  (Contractor  to  obtain  permission  for  use  of  fire 
hydrants  from  the  San  Francisco  Fire  Commission): 

FIRST:      A  METER  CONNECTION  CHARGE    $55.00 

SECOND:    A  SERVICE  CHARGE  and  a  CHARGE  FOR 

WATER  DELIVERED    SCHEDULE  W-1 

FOR  UNMETERED  SERVICE  through  fire  hydrants  and  other  unmetered  services  by_ 
special  arrangement  with  San  Francisco  Water  Department  (Contractor  to  obtain 
permission  for  use  of  fire  hydrants  from  the  San  Francisco  Fire  Commission). 

FIRST:      A  service  charge  on  each  billing    $43.70 

SECOND:    A  charge  for  water  delivered: 

To  be  based  on  the  estimated  quantities  of  water  delivered  as 
computed  by  the  San  Francisco  Water  Department  and  billed  in 
accordance  with  Schedule  W-1  rates. 
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SAN  FRANCISCO  WATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 


July  1 ,  1993 

APPLICABLE  OUTSIDE  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SCHEDULE  W-21.    RESIDENTIAL,  COMMERCIAL.  INDUSTRIAL  AND  GENERAL  USES: 

Bills  for  all  metered  services,  excepting  fire,  irrigation  and  resale 
services,  shall  consist  of: 

FIRST:      A  SERVICE  CHARGE  based  on  the  size  of  the  meter.    For  two-month 
(bi-monthly)  billing  the  charge  shall  be  twice  the  amounts  shown. 

 MONTHLY  CHARGES  


DISC/ 

COMPOUND  CREST  MAGNETIC  TURBO 

METER  SIZE  METERS  METERS  METERS  METERS 

5/8  in  $      4.30  $    $    —  $  — 

3/4  in  6.90 

1  in  11 .80 
1-1/2  in  17.30 

2  in  31 .80 

3  in  63.60 

4  in  127.20  141 .60    231 .20 

6  in  190.70  274.60    502.90 

8  in  254.30                     534.70                907.50  751.40 

10  in  317.90  693.60    1 ,358.30 

12  in  381 .50                   737.00  2.066.40 

16  in  508.60  2,254.20    2.890.00 

18  in    2,456.50 

20  in    2.543.20 

The  service  charge  for  a  battery  of  meters  installed  on  one  service  In  lieu  of 
one  meter  or  for  a  special  type  of  meter  shall  be  based  on  the  size  of  single 
or  multiple  standard  type  meters  of  equivalent  capacity. 

SECOND:    A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 
For  all  deliveries  1.01  cents  per  100  cu.  ft. 


OR  SECOND: 

A  CHARGE  FOR  WATER  DELIVERED  based  on  two-month  (bi-monthly)  meter  readings: 
For  all  deliveries  1-01  cents  per  100  cu.  ft. 
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SAN  FRANCISCO  HATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 

July  1 .  1993 

APPLICABLE  OUTSIDE  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SCHEDULE  W-22.     FIRE  SERVICE 


Covering  only  straight  fire  service  required  by  the  regulations  of  the  Fire 
Department  or  the  Underwriters  having  jurisdiction,  installed  and  maintained 
according  to  the  rules,  regulations  and  specifications  of  the  San  Francisco 
Water  Department  and  for  which  the  installation  charge  has  been  paid  in 
accordance  with  Schedule  W-41 : 


FIRST:      A  MONTHLY  SERVICE  CHARGE  based  on  the  service  size: 


1  n 
in 


12.70 
27.50 


1  n 
i  n 


$59.10 
94.70 


10 

12 

16 


in 

i  n 
i  n 


$136.30 
189.90 
378.80 


SECOND:     A  CHARGE  FOR  WATER  DELIVERED 

If  water  is  used  for  any  purpose  other  than  extinguishing  accidental  fires 
the  applicable  schedule  of  rates  for  water  delivered  shall  apply. 


SCHEDULE  W-23.     PUBLIC  USES 


FIRE  HYDRANTS  installed  and  maintained  according  to  the  rules, 
regulations  and  specifications  of  the 

San  Francisco  Water  Department    $33.00  per  month 

Other  Public  Uses    Applicable  Schedule 
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SAN  FRANCISCO  WATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 


July  1,  1993 


SCHEDULE  RESALE  USE  WITH  LONG  TERM  CONTRACT 

For  service  to  Municipalities.  Water  Districts  and  others  who.  under  long  term 
contracts,  purchase  water  for  resale,  in  whole  or  in  part,  as  water: 


FIRST:      A  SERVICE  CHARGE  based  on  the  size  of  the  meter: 


MONTHLY  CHARGES 


METER  SIZE 


5/8 
3/4 
1 

1-1/2 
2 
3 
4 
6 
8 
10 
12 
16 
18 
20 


in 
i  n 
i  n 
i  n 
in 
i  n 
i  n 
i  n 
1  n 
i  n 
in 
i  n 
i  n 
i  n 


DISC/ 
COMPOUND 
METERS 

$  9.00 
14.00 
24.00 
34.00 
53.00 
126.00 
253.00 
379.00 
505.00 
631 .00 
758.00 
1 .010.00 


CREST 
METERS 


281 .00 
545.00 
1 .062.00 
1,378.00 
1 .464.00 
4,477.00 
4,879.00 
5,051 .00 


MAGNETIC 
METERS 


1  ,802.00 
4.104.00 


TURBO 
METERS 


459.00 
999.00 
1 .492.00 
2,698.00 

5,740.00 


The  service  charge  for  a  battery  of  meters  installed  on  one  service  in  lieu  of 
one  meter  or  for  a  special  type  of  meter  shall  be  based  on  the  size  of  single 
or  multiple  standard  type  meters  of  equivalent  capacity. 

SECOND:    A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 

$252.65  per  acre-foot        OR        $.58  per  100  cu.  ft. 


0433X-27 


-31- 


SAN  FRANCISCO  WATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 


July  1 .  1993 


SCHEDULE  W-41 .    SERVICE  INSTALLATIONS 


Applicable  within  and  outside  the  limits  of  the  City 
and  County  of  San  Francisco. 


Connection  charges  shall  be  established  by  the  Water  Department  on 
July  first  of  each  calendar  year  for  the  installation  of  5/8"  to  8"  standard 
services  and  fire  services.    The  charge  shall  be  based  on  the  average  cost  of 
such  service  installations  for  the  period  July  1  through  March  31  of  the 
preceding  fiscal  year  and  shall  be  adjusted  upward  or  downward  by  the 
Department  on  July  first  of  each  calendar  year  to  reflect  changes  in  labor, 
materials,  paving  and  appurtenant  costs. 

The  charge  for  setting  each  additional  meter  on  an  existing  or  new 
service  for  residential  and  small  commercial  use  and  the  charge  for  resetting 
a  meter  on  an  existing  usable  service  shall  be  established  in  the  same  manner 
as  above. 

For  installations  not  covered  in  the  above  or  when,  in  the  opinion  of 
the  Department,  any  unusual  conditions  may  result  in  costs  more  than  151 
greater  than  the  scheduled  costs,  the  Department  reserves  the  right  to  make 
the  installation  on  the  basis  of  actual  costs. 

All  pipes,  valves,  fittings,  equipment,  materials,  meters,  etc.  up  to 
and  including  the  outlet  equipment  shall  remain  the  property  of  the  Department 
and  no  part  of  the  cost  will  be  refunded. 
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SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION  OF  SAN  FRANCISCO 


RATE  SCHEDULES  FOR  WATER  SERVICE 


July  1 .  1993 


SCHEDULE  W-43.     FLOW  RESTRICTING  INSTALLATIONS: 

Applicable  to  all  water  customers  of  the 
San  Francisco  Water  Department. 


Violation  of  any  water  use  restrictions  by  any  customer  may,  after 
one  written  warning  and  in  accordance  with  all  applicable  laws  and  legal 
restrictions,  result  in  the  installation  of  a  flow  restricting  device  on  the 
customer  service  line.    The  charge  to  install  and  remove  the  restricting 
device  shall  be  as  follows: 

Meter  Size  Installation/Removal  Cost 

5/8"  to  1"  $110.00 
1-1/2'  to  2"  175.00 
3"  and  larger  Actual  Cost* 


*Actual  cost  shall  include  material,  labor,  equipment  and  overhead 
charges . 


Continued  violation  of  any  water  use  restrictions  may  result  in  the 
discontinuance  of  water  service  by  the  Department  and  a  charge  of  $30.00  shall 
be  paid  prior  to  reactivating  the  service. 
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SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION  OF  SAN  FRANCISCO 


RATE  SCHEDULES  FOR  WATER  SERVICE 


July  1,  1993 


SCHEDULE  W-44.    SERVICE  FEES: 

Applicable  to  all  water  customers  of  the 
San  Francisco  Water  Department. 


RETURN  CHECK  CHARGE    $10.00 

A  return  check,  charge  shall  be  applied  to  any  account  whose  check  payment  is 
returned  to  us  due  to  insufficient  funds,  closed  account  or  any  other  valid 
reason  why  the  customer's  bank,  did  not  honor  the  check.    This  charge  will  be 
made  for  every  such  occurrence. 


0433X-30 


fOfi  sErriN'c  Sires  rw  n-ivi.        i9S3-ai  -  suburban  wholesale 


gmiBrr  o  isuBsgcrtou  s.oTibii 

t  in: 

t  H  :  THE  ?gAR  FOR  VHICH  THK  QUI  IS  SHTIim  RAVES 

»  11. e.,  the  ne:t  fiscal  jearl 

t  M  :  rag  ygAR  in  yhich  tks  cm  is  smuic  ratks  kcf.  ysAR  u 

t  [i.e.,  the  current  fiscal  yearl 

t  H-2  --  THE  IMMgOUTEl,?  P(l8C80tHG  CUHPLSTED  FISCAL  [EAP. 

( 


33.19%    RATE  DECREASE 


YEAR 


FY  im-n     FT  \m-n     ft  i  993  -9  < 

N-3  H-1  H 


STBP  A. 

1.  ACTUAL  Sl'8UR8AH  RSVEHUE  P.KCEEVgO  11!  fEAR  H-2  JU,0J9.M7 

2.  LESS:      FIIIAL  SUaURflAN  Wmi  Umum\  FOR  TEAR  H-S  U,U7,532 

EQUALS:  ACTUAL  RSV8HUE  DIFFERENTIAL  FOR  YEAR  11-2  l,S01.tiii5 
STEP  B. 

1.  OPEHIHC  BALAHCE  III  BAUHCIHG  ACCOUHT  FOR  YEAR  H-2  (  8.1)99  ,9731 

2.  PLUS:  IHTSRSST  FOR  ?EAR  H-3  (  655,^01 

3.  PLUS:  ACTUAL  REVENUE  D[FFSRENTIAL  FOR  i'EAR  11-2  l.liUl.fiSS 

EQUALS:  ENDEIIG  BALAKCE  IH  8ALAUCIHG  ACCOUHT  FOR  I'EAR  H-2  17,153,738) 
STEP  C, 

I.  PIUS:  ESTIHATED  IHTEREST  FOR  YEAR  h'-l  iU^jy?!* 

PLUS:  SSTIKATSO  R8VBKU8  DIFFEREHTIAL  FOR  YEAR  H-l  lU.iUl.SM 

a.  CUP.REIIT  EXPSCTSO  SUtJURBAII  PATHEIIT  FOR  YSAK  H-l  iSl , 7;;:'. . U 1 

b.  LESS:       ESTIMATED  SUBURBAN  RSVgUUE  REQUIREKSNT  FOR  TEAR  H-l  50.886,537 

EQUALS:-    ESTIKATED  REVENUE  OIFPEREffTlAL  FOR  TEAR  lt-1  !".);)!, ;'8^ 

3.  EQUALS:  REQUIRED  REVKHUE  ADJUSTKEHT  3,115.9(7 
(.  PLUS:       ESTIKATSO  INTEREST  FOR  YEAR  H  I8ti.357 

EQUALS:  R8V8HUE  DISCRSPAHCY  TO  BE  USED  IN  SETTING  RATES  OF  TSAR  N  3.302.30( 

STBP  D. 

1.  ESTIKATBD  SUBURBAN  REV8HUE  REQUIREKENT  FOR  YEAR  N  J5l),700,76n 

LESS:  REVBHUB  DISCRSPAHCY  TO  BE  USED  IH  S8TTING  RATES  FOR  TEAR  N  3,302,90< 

EQUALS:    ADJUSTED  ESTIKATSO  SUBURBAN  REVENUE  RSQlJIRgKEKT  FOR  TEAR  H  H7,397,«?S 


f  estiiated  at  8X  ! 
"    estlaated  at  S:  ! 

!  VITHOUT  RATE  PROJ  FY9i-93 

 -  -   RA7F  CHAHG£  -33.lSi 


FT  1993-31  ESTIKATED  SUBURSAH  PAYHEHT  i:il.ai3,;ilHi  i-l'.337.  l?--. 

?T  1933-  3  (  ADJUSTSO  ESTIKATED  SUBURBAN  SEVSNUE  REQUIREKENT  11  7  .  397,356  V'i  .^ri  Xi'i 


lUHOERPAYSSllTI/OVgRF-AYHiVT         ri:!.jiS.  Jf.ii 


;i7!i"l 


L 


SAN  FRANCISCO  WATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 

July  1 .  1993 


SCHEDULE  W-25.     RESALE  USE  WITH  LONG  TERM  CONTRACT 

For  service  to  Municipalities.  Water  Districts  and  others  who.  under  long  term 
contracts,  purchase  water  for  resale,  in  whole  or  in  part,  as  water: 

FIRST:      A  SERVICE  CHARGE  based  on  the  size  of  the  meter: 

MONTHLY  CHARGES 


TURBO 
METERS 


DISC/ 

COMPOUND 

CREST 

MAGNETIC 

METER  SIZE 

METERS 

METERS 

METERS 

5/8  in 

$  9.00 

$  

$  

3/4  in 

14.00 

1  in 

24.00 

1-1/2  in 

34.00 

2  in 

63.00 

3  in 

126.00 

4  i  n 

253.00 

281 .00 

6  i  n 

379.00 

545.00 

8  in 

505.00 

1 ,062.00 

1 .802.00 

10  in 

631 .00 

1  ,378.00 

12  in 

758.00 

1  ,464.00 

4.104.00 

16  in 

1 ,010-00 

4.477.00 

18  in 

4,879.00 

20  in 

5.051 .00 

459.00 
999.00 
1  .492.00 
2,698.00 

5.740.00 


The  service  charge  for  a  battery  of  meters  installed  on  one  service  in  lieu  of 
one  meter  or  for  a  special  type  of  meter  shall  be  based  on  the  size  of  single 
or  multiple  standard  type  meters  of  equivalent  capacity. 

SECOND:    A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 

$252.65  per  acre-foot        OR        $.58  per  100  cu.  ft. 
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Call  to  Order: 


2:10  p.m. 


Present: 


Excused: 


Vice  President  Michael  E.  Hardeman,  Commissioner  Victor  G.  Makras, 
Commissioner  James  D.  Jetterson 

President  Kay  K.  Yu,  Commissioner  Patricia  A.  Carson 


Vice  President  Michael  E.  Hardeman  presided  at  the  meeting. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


*****************  ****-ktr** 


RESOLUTION 
NO. 

On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Makras,  the  following  resolution  was  adopted: 

93-0151  BP      Requesting  the  Controller  to  allot  funds  and  to  draw  warrants  against 

such  funds  as  are  or  will  be  available  in  payment  of  claims  against 
the  San  Francisco  Municipal  Railway  totaling  $86,250.00. 

VOTE:     AYES    -    Hardeman,  Makras,  Jefferson 
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BF 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Makras.  the  following  resolution  was  adopted: 

Requesting  the  Controller  to  allot  funds  and  to  draw  warrants  against 
such  funds  as  are  or  will  be  available  in  payment  of  claims  against 
the  San  Francisco  Municipal  Railway  totaling  $101,450.00. 


VOTE:  AYES 


Hardeman,  Makras,  Jefferson 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Makras,  the  following  resolution  was  adopted: 
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93-0153 


BF  Approving  collection  of  charges  for  damages  for  the  month  of  April 
1993  against  the  Municipal  Railway,  Water  Department  and  the 
Bureau  of  Light,  Heat  &  Power. 


VOTE:     AYES    -    Hardeman,  Makras,  Jefferson 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Makras.  the  following  resolution  was  adopted: 

93-0154  UEB   Accepting  the  work  performed  under  the  Professional  Services 

Agreement  with  Manna  Consultants,  Inc.  for  the  Rehabilitation  of  the 
Municipal  Railway  Potrero  Division  Facility;  approving  credit  Contract 
Modification  No.  2  in  the  amount  of  $18,923.98,  for  a  final  contract 
amount  of  $236,489.02;  and  authorizing  final  payment  to  Manna 
Consultants  in  the  amount  of  $13,627.35. 

VOTES:  AYES    -    Hardeman,  Makras,  Jefferson 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Makras,  the  following  resolution  was  adopted: 

93-0155  MR     Authorizing  the  Municipal  Railway  to  modify  the  56-Rutland  route  as 

follows:  Outbound  -  from  terminal  at  Executive  Park  via  current  route 
to  Bayshore  Boulevard  at  Visitacion,  then  via  Visitacion  to  Rutland, 
where  it  resumes  its  current  route  to  terminal  on  Mansell  at  San 
Bruno:  returning  Inbound  -  from  Mansell  via  current  route  to  Rutland 
at  Leiand,  then  via  Leland  to  Bayshore  where  it  resumes  its  current 
route  to  the  terminal  on  Thomas  Mellon  Drive  at  Executive  Park. 

VOTE:     AYES    -    Hardeman,  Makras,  Jefferson 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Makras,  the  following  resolution  was  adopted: 

93-0156  MR     Directing  the  Municipal  Railway  staff  to  proceed  with  Phase  2  of  the 

Alternative  Fuels  Study  to  develop  a  detailed  analysis  of  the  operating 
and  financial  impact  of  the  use  of  compressed  natural  gas,  liquified 
natural  gas,  methanol,  and  advanced  diesel  for  the  motor  coach  fleet 
of  the  Municipal  Railway. 

VOTE:     AYES    -    Hardeman.  Makras,  Jefferson 
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On  motion  of  Comnnissioner  Makras,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted; 

93-0157  MR     Authorizing  the  Municipal  Railway  to  modify  the  existing  contract  with 

Breda  Costruzioni  Ferroviarie  S.p.A.  to  purchase  additional  four  light 
rail  vehicles  at  a  cost  of  $2,197,000  each,  increasing  the  contract 
amount  by  $8,788,000,  for  a  total  contracted  amount  not  to  exceed 
$101,860,695;  and  to  extend  the  expiration  date  to  purchase  the 
remaining  option  vehicles  to  December  4,  1993. 

VOTE:     AYES    -    Hardeman.  Makras,  Jefferson 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Makras.  the  following  resolution  was  adopted: 

93-0158  WD     Requesting  the  Controller  to  transfer  $300,000  from  a  surplus  in  the 

Water  Department's  miscellaneous  salaries  to  cover  the  projected 
shortfall  in  judgments  and  claims  appropriation. 

VOTE:     AYES    -    Hardeman,  Makras,  Jefferson 


On  motion  of  Commissioner  Makras,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 

93-01 59  UEB   Accepting  the  work  performed  under  Hetch  Hetchy  Water  and  Power 

Contract  No.  HH-828R,  Moccasin  Penstock  Saddle  Replacement,  as 
satisfactorily  completed;  approving  Contract  Modification  No.  1  in  the 
amount  of  $427,000.00;  and  authorizing  final  payment  in  the  amount 
of  $248,033.00  to  the  contractor.  Soil  Engineering  Construction,  Inc. 

VOTE:     AYES    -    Hardeman,  Makras,  Jefferson 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Makras,  the  following  resolution  was  adopted: 

93-0160  UEB   Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau,  to 

amend  the  Professional  Services  Agreement  with  LS  Transit 
Systems,  Inc.,  for  as-needed  rail  engineering  services,  to  extend  the 
contract  completion  date  to  December  31,  1995. 

VOTE:     AYES    -    Hardeman.  Makras.  Jefferson 
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On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Makras,  the  following  resolution  was  adopted: 

93-0161  UEB   Requesting  the  Board  of  Supervisors'  approval  to  extend  the  time  for 

award  of  San  Francisco  Water  Department  Contract  No.  WD-2089R, 
12  and  8-Inch  Ductile  Iron  Main  Installation  in  Powell  Street  between 
Lombard  and  Jefferson  Streets  and  Mason  Street  between  Lombard 
and  Chestnut  Streets;  and  awarding  the  contract  in  the  amount  of 
$242,570.00  to  P&J  Utility  Co.,  as  the  lowest  responsive  bidder, 
subject  to  the  Board  of  Supervisors'  approval  for  extension  of  time  to 
award. 

VOTE:     AYES    -    Hardeman.  Makras.  Jefferson 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Makras,  the  following  resolution  was  adopted  in  executive  session: 

93-0162  BF     Approving  settlement  of  litigation  in  the  case  of  Robert  DeMartini  v. 

CCSF,  Superior  Court  No.  932-666. 

VOTE:     AYES    -    Hardeman.  Makras,  Jefferson 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Makras,  the  following  resolution  was  adopted  in  executive  session: 

93-0163  BF     Approving  settlement  of  litigation  in  the  case  of  Carolyn  McCarthy, 

Daniel  McCarthy  vs.  Stephen  Kwok  Ng.  Superior  Court  No.  934-232. 

VOTE:     AYES    -    Hardeman,  Makras,  Jefferson 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Makras,  the  following  resolution  was  adopted  in  executive  session: 

93-0164  BF     Approving  settlement  of  litigation  in  the  case  of  Margaret  Hurt  Baker 

V.  CCSF,  Superior  Court  941-362. 

VOTE:     AYES    -    Hardeman,  Makras,  Jefferson 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Makras,  the  following  resolution  was  adopted  in  executive  session: 
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93-0166  BF      Approving  settlement  of  litigation  in  the  case  of  Lynn  Bartield  v. 

CCSF,  Superior  Court  No.  924-461. 

VOTE:     AYES    -    Hardeman.  Makras,  Jefferson 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Makras  the  following  resolution  was  adopted  in  executive  session: 

93-0167  BF     Approving  settlement  of  litigation  in  the  case  of  Kristin  Morressey  v. 

CCSF.  Superior  Court  No.  942-432. 

VOTE:     AYES    -    Hardeman.  Makras,  Jefferson 


Note:  Commissioner  Carson  arrived  at  5:00  p.m.  during  discussion  of  the 
following  resolutions: 

On  motion  of  Commissioner  Makras,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted  in  executive  session: 

93-0165  BF     Approving  settlement  of  litigation  in  the  case  of  Angela  Acevedo  v. 

CCSF,  Superior  Court  No.  932-847. 

VOTE:     AYES    -    Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Makras,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted  in  executive  session: 

93-0168  BF     Approving  settlement  of  litigation  in  the  case  of  Claire  Bain  v.  CCSF, 

Superior  Court  No.  920-363. 

VOTE:     AYES    -    Hardeman,  Makras,  Jefferson,  Carson 


INTRODUCTION  OF  NEW  BUSINESS: 

Commissioner  Makras  reported  on  a  Channel  7  news  broadcast  regarding  scumming  activities 
in  Muni  underground  stations.  He  directed  Muni  staff  to  answer  the  following  questions  raised 
on  the  news  broadcast:  (1 )  how  many  pop  tops  are  found  in  fare  boxes  on  a  daily,  weekly, 
and  monthly  basis;  (2)  how  much  is  the  estimated  loss  of  closing  Muni  booths;  (3)  how  much 
money  is  lost  by  the  illegal  selling  of  tickets  or  tokens;  (4)  how  much  money  is  lost  by  the 
illegal  selling  of  transfers  and  fast  passes:  (5)  how  can  Muni  keep  track  of  evaders;  (6)  how 
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much  is  being  saved  by  the  Municipal  Railway  on  a  daily,  weekly,  and  monthly  basis  by  not 
properly  manning  the  booths;  and  (7)  how  long  will  it  take  to  change  the  fare  boxes  to  prevent 
the  use  of  pop  tops.  Staff  was  directed  to  provide  answers  to  these  questions  to  Channel  7, 
in  writing,  with  a  copy  furnished  to  the  Commission. 

President  Hardeman  reported  that  he  and  Commissioner  Makras  had  a  debate  on  Viacom 
regarding  privatization  of  the  Muni  Railway  which  would  be  aired  soon. 


************************* 


REPORT  OF  THE  GENERAL  MANAGER 


Anson  B.  Moran,  Acting  General  Manager,  Public  Utilities  Commission,  reported  that  the 
previous  requirement  for  employees  to  take  four-day  mandatory  furloughs  was  changed  to  two 
days. 

Mr.  Moran  reported  that  the  Mayor's  budget  for  FY  1 993-94  would  cut  the  Municipal  Railway's 
budget  by  $2-3  million. 


*************************** 


PUBLIC  COMMENTS: 


Bob  Planthold  commented  on  fare  evasion  activities  at  Muni  fare  gates.  He  also  spoke  about 
disabled  accessibility  problems  due  to  the  location  of  elevators  shared  by  Muni  and  BART. 

Jano  Oscherwitz,  Local  790,  spoke  urging  the  Commission  to  consider  staffing  the  Muni 
booths  at  all  times  to  prevent  fare  evasion. 


Item  No.  10:  Presentation  by  the  General  Manager  of  the  Municipal  Railway  on  the  missed 
service  experience  and  actions  being  taken. 

Johnny  B.  Stein,  General  Manager,  Municipal  Railway,  presented  a  three-year  comparison 
of  the  level  of  missed  service.  He  discussed  several  measures  Muni  staff  had  implemented 
to  minimize  impact  on  the  level  of  service  due  to  the  mandatory  furlough  program. 

Commissioner  Makras  stated  that  if  there  is  a  determination  to  miss  runs  in  the  future,  that 
the  Commission  should  downsize  the  system  and  run  a  schedule  that  the  Municipal  Railway 
can  meet.  He  stated  that  the  Commission  needs  to  make  a  policy  decision  whether  to  cut 
a  line  or  continue  with  defacto  service  cuts. 

Commissioner  Jefferson  requested  the  City  Attorney  to  submit  a  written  opinion  to  the 
Commission  on  whether  PUC  has  a  legal  liability  for  the  ongoing  defacto  service  cuts. 
Commissioner  Makras  requested  that  the  City  Attorney's  opinion  also  address  the  issue 
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regarding  Transit  Impact  Development  Fee  (TIDF)  and  defacto  service  cuts. 

President  Hardeman  directed  the  Acting  General  Manager  of  Public  Utilities  Commission  and 
the  General  Manager  of  the  Municipal  Railway  to  look  into  the  issues  raised  regarding  missed 
runs  and  defacto  service  cuts  and  present  a  report  to  the  Commission  at  the  next  meeting. 

Bob  Planthold,  representing  the  Muni  Accessibility  Advisory  Group,  commented  about  long 
headways  on  Muni  Lines  #29,  #37,  and  #33  whenever  a  run  is  missed.  He  suggested 
putting  these  lines  on  a  priority  list  for  replacement  if  there  is  going  to  be  missed  service. 


Resolution  No.  93-0155:  Authorizing  the  Municipal  Railway  to  modify  the  56-Rutland  route. 

President  Hardeman  stated  that  he  was  pleased  that  the  Transport  Workers  Union  and  the 
management  of  the  Municipal  Railway  worked  together  in  this  undertaking. 

Commissioner  Jefferson  moved  to  adopt  the  resolution.  Commissioner  Makras  seconded. 
The  motion  passed  unanimously. 


Resolution  No.  93-0156:  Directing  the  Municipal  Railway  staff  to  proceed  with  Phase  2  of  the 
Alternative  Fuels  Study  to  develop  a  detailed  analysis  of  the  operating  and  financial  impact 
of  the  use  of  for  the  motor  coach  fleet  of  the  Municipal  Railway. 

Michael  Corcoran.  Project  Manager  of  Gannett  Fleming  Consultant,  discussed  governmental 
regulations  on  air  quality  and  alternative  fuels.  Ben  Ritchie,  representing  Battelle  Memorial 
Institute,  discussed  the  results  of  Phase  1  of  the  Alternative  Fuel  Study.  He  stated  that  based 
on  these  results  they  recommended  further  analysis  of  four  alternative  fuel  types  feasible  for 
the  Municipal  Railway;  namely,  compressed  natural  gas.  liquified  natural  gas.  methanol,  and 
advanced  diesel.    Mr.  Ritchie  also  discussed  the  scope  of  work  for  Phase  2  of  the  study. 

Commissioner  Hardeman  stated  that  he  would  like  the  Municipal  Railway  to  take  the  lead  on 
the  use  of  alternative  fuel  for  transit  vehicles. 

Commissioner  Jefferson  moved  to  adopt  the  resolution.  Commissioner  Makras  seconded. 
The  motion  passed  unanimously. 


Resolution  No.  93-0157:  Authorizing  the  Municipal  Railway  to  modify  the  existing  contract 
with  Breda  Costruzioni  Ferroviarie  S.p.A.  to  purchase  additional  four  light  rail  vehicles  at  a 
cost  of  $2.1 97,000  each,  increasing  the  contract  amount  by  $8,788,000,  for  a  total  contracted 
amount  not  to  exceed  $101,860,695;  and  to  extend  the  expiration  date  to  purchase  the 
remaining  option  vehicles  to  December  4,  1993. 

Commissioner  Jefferson  inquired  whether  MBE  requirements  apply  to  contract  modifications. 
Flint  Nelson,  Manager  of  Transportation  Projects.  Utilities  Engineering  Bureau,  stated  that  he 


93-128 


would  report  to  Commissioner  Jefferson  on  this  matter. 

Commissioner  Makras  moved  to  adopt  the  resolution.  Commissioner  Jefferson  seconded. 
The  motion  passed  unanimously. 


Item  No.  (15):  Awarding  Bureau  of  Light,  Heat  and  Power  Contract  No.  BLHP-202, 
Maintenance,  Repair  and  Alterations  of  City-owned  Street  Lighting  Systems,  in  the  amount 
of  $569,072.25,  to  the  Department  of  Electricity  and  Telecommunications,  as  the  lowest 
responsive  bidder. 

At  the  meeting,  Kingston  Constructors,  Inc.  and  A.  Ruiz  Construction  Co.  submitted  to  the 
Commission  letters  protesting  the  award  of  the  contract  to  the  Department  of  Electricity  and 
Telecommunications.  Commissioner  Makras  suggested  continuing  this  item  to  the  next 
Commission  meeting  to  allow  more  time  to  review  the  letters. 

Commissioner  Jefferson  directed  the  Acting  PUC  General  Manager  to  review  those  issues 
raised  by  Kingston  Constructors,  Inc.  and  A.  Ruiz  Construction  Co..  Commissioner  Jefferson 
also  requested  the  General  Manager  to  address  the  issue  of  the  Department  of  Electricity  not 
having  to  abide  with  MBE  requirements. 


THEREUPON.  THE  MEETING  WAS  ADJOURNED  TO  AN  EXECUTIVE  SESSION: 
4:00  P.M. 


********  liir*******  ********** 


Romaine  A.  Boldridge 
Secretary 


93-129 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


33-0151 

RESOLUTION  Na  


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City- 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT  &  ACCIDENT  NO.    &  ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS     TYPE  DATE  PI/PD  SETTLEMENT 

PRAYER 


Non-Litigated: 
None 

Litigated: 

Shirley  89-T-0041-4  $15,651.80       22-3       07-13-89     PI  $17,500.00 

Ladler-Dennis  ATP* 

S917-105 

Rita   P.    Durant   90-T-0470-1  $61,013.18        2-7  11-06-90      PI        $68   750  00 

S936-343  Unstated 

Judgment : 

None 

TOTAL  SETTLEMENT  (2)  $86,250.00 
*ATP=  According  to  Proof 

INDEX  632091  SUB  OBJECT  1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY         25  1993  


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCrSCO 


RESOLUTION  Na 


93-0152 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 
SPECIFIED  SPECIALS 
PRAYER 


ACCIDENT 

TYPE         DATE  PI/PD  SETTLEMENT 


Non-Litigated : 

None 

Litigated : 

Claire  Nanney  &  88-C-0057-1  &  N/A 
Kimberly  Umlauf  88-C-0057-9  N/A 
3910-225  $1,000,000 


Jennifer  Dreyfus  90-B-0708-1 
$75,374 . 00 


S929-791 

Berniat  Maes 
S905-223 


87-B-1601-1 
ACD* 


Judgment : 
None 

TOTAL  SETTLEMENT  (3) 
*ACD=As  Court  Determine 


22-3 
22-3 


$17,732.12  2-7 
$41,743 .25  2-7 


12-17-88  PI  $20, 000. 00 
12-17-88      PI  $18,000.00 


11-07-9  0      PI  $28,450.00 


05-2  4-88      PI        $35, 000. 00 


$101, 450. 00 


INDEX 


632091 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^    ,  MAY      25  1993 

at  Its  meeting  of    


Secretary,  Public  Utilities  Conmiiss\ 


PUBLIC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No. 


RESOLVED,  That  this  Commission  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities ,  Department  Managers  and  the  City 
Attorney,  hereby  approves  collection  of  charges  for  damages  for  the 
month  of  April  1993     against  the  following: 


SAN  FRANCISCO  MUNICIPAL  RAILWAY  from  miscellaneous  debtors  in  the 
amount  of  $16,189.31  and  write-off  compromise  reductions  for 
comparative  negligence  in  the  amount  of  $7,243.79. 


WATER  DEPARTMENT  from  miscellaneous  debtors  in  the  amount  of 
$15 . 00 . 

BUREAU  OF  LIGHT,  HEAT  &  POWER  from  miscellaneous  debtors  in  the 
amount  of  $531.68. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY         25  1993 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

crrr  and  county  of  san  francisco 


93-0lo4 

K  


WHEREAS,  The  PUC  had  entered  with  Amendment  No.  2  with  Manna 
Consultants.  Inc.  whereby  the  Consultant  would  provide  assistance 
during  construction  of  the  Rehabilitation  of  the  Muni  Potrero  Division 
Facility;  and 

WHEREAS,  Ail  construction  Is  now  complete  and  there  Is  no  further 
requirement  for  consultant  sen/ices  on  this  project;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  modification 
to  the  Professional  Services  Agreement  between  Manna  Consultants,  Inc. 
and  the  City  for  Rehabilitation  of  the  Potrero  Division  Facility  for  the  City 
and  County  of  San  Francisco  Municipal  Railway  (MUNI)  In  the  credit 
amount  of  $18,923,98  for  a  final  contract  amount  of  $236,489.02.  accepts 
the  professional  services  as  satisfactorily  performed,  and  authorizes  final 
payment  to  Manna  Consultants,  Inc.  in  the  amount  of  $13,627,35. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY         25  1993   -  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FRANCISCO 


33-0155 

RESOLUTION  No.  


WHEREAS,   the  56-RUTLAND  currently  operates  from  Executive  Park  on  the  east 
through  Little  Hollywood  and  Visitacion  Valley  to  a  terminal  at 
Mansell/San  Bruno  on  the  west,   including  service  to  Bayshore  Boulevard, 
Sunnydale,  Rutland,  Tioga,  Delta  and  Wilde  streets;  and 

WHEREAS,  many  operators  have  expressed  concerns  over  their  inability  to 
drive  the  route  within  the  time  allotted  by  the  schedule;  and 

WHEREAS,   staff  have  confirmed  that  the  schedule  is  tight  and  buses  easily 
fall  off  schedule  and  a  revision  of  the  route  is  warranted;  and 

WHEREAS,   various  alternative  route  plans  were  described  in  a  flyer 
distributed  and  mailed  to  residents  of  the  affected  areas,  and  were  presented 
at  a  neighborhood  meeting  on  1  December  1992;  and 

WHEREAS,   a  majority  of  the  speakers  at  the  neighborhood  meeting  did  not 
want  bus  service  to  be  dramatically  altered;  and 

WHEREAS,  one  of  the  alternatives  presented  has  been  revised  in  response  to 
neighborhood  concerns  and  is  now  recommended  to  replace  current  service;  and 

WHEREAS,   this  proposal  will  serve  the  transportation  needs  of  bus  riders 
in  the  community  and  also  provide  relief  to  the  operators  of  Line  56;  now, 
therefore,  be  it, 

RESOLVED,   that  this  Commission  authorizes  and  directs  the  Municipal 
Railway  to  modify  the  route  of  the  56-RUTLAND  as  follows: 

OUTBOUND:     From  terminal  at  Executive  Park  via  current  route  to  Bayshore 
Boulevard  at  Visitacion,   then  via  Visitacion  to  Rutland  where  it  would 
resume  its  current  route  to  a  terminal  on  Mansell  at  San  Bruno;  returning 

INBOUND:     From  Mansell  at  San  Bruno  via  current  route  to  Rutland  at 
Leland,   then  via  Leland  to  Bayshore  where  it  would  resume  its  current 
route  to  the  terminal  on  Thomas  Mellon  Drive  at  Executive  Park; 

and,  be  it  further 

RESOLVED,   that  the  modified  56-RUTLAND  would  continue  to  operate  its 
existing  schedule  from  Monday  thru  Sunday  between  approximately  6:50  A.M.  and 
7:05  P.M.;  and,   be  it  further 

RESOLVED,   that  in  order  to  implement  the  recommended  changes  that  this 
Commission  hereby  authorizes  the  discontinuance  of  service  at  all  times  on 
Line  56-RUTLAND  on  Bayshore  Boulevard  from  Sunnydale  to  Leland  northbound  and 
Visitacion  to  Sunnydale  southbound;  on  Sunnydale  from  Bayshore  Boulevard  to 
Rutland  in  both  directions;  on  Rutland  from  Sunnydale  to  Visitacion  northbound 
and  from  Leland  to  Sunnydale  southbound;  and,  be  it  further 

RESOLVED,   that  this  Commission  respectfully  requests  the  Board  of 
Supervisors,   in  accordance  with  Section  3.595  of  the  City  Charter,   not  to 
disapprove  the  aforementioned  changes  in  service. 

0240p 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY         25  1993  ^  

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CfTV  AND  COUNTY  OF  SAN  FFIANCISCO 

RESOLUTION  No.  


WHEREAS,  The  Municipal  Railway  will  be  replacing  280  diesel  coaches 
during  1996-1999;  and 

WHEREAS ,  Development  of  the  specifications  f or  these  vehicles  should 
begin  in  late  1993;  and 

WHEREAS,  A  decision  on  whether  these  vehicles  will  be  diesel-fueled  or 
alternatively- fueled  must  be  made  bef ore  the  specifications  can  be 
developed ;  and 

WHEREAS,  The  Alternative  Fuels  Study,  Phase  1  has  been  completed;  and 

WHEREAS,  Based  on  the  evaluation,  Phase  1  of  the  study  recommends 
further  analysis  of  financial  and  operational  impacts  of  four  fuel  types: 
compressed  natural  gas  (CNG) ,  liquified  natural  gas  (LNG) ,  methanol,  and 
advanced  diesel;  now,  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  direct  Municipal  Railway 
staff  to  proceed  with  Phase  2  of  the  Alternative  Fuels  Study;  and  be  it 
further 

RESOLVED,  That  Phase  2  will  evaluate  the  operating  and  financial  impacts 
of  four  fuel  types;  and  be  it  further 

RESOLVED.  That  those  fuel  types  will  be  compressed  natural  gas  (CNG). 
liquified  natural  gas  (LNG),  methanol,  and  advanced  diesel. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    MAY  25 


Secretary,  Public  U tilitieVCommKsion 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  33!^Gi,%j'7 


WHEREAS,  PUC  Resolution  91-0358  authorized  the  Municipal  Railway  to  enter  into  a  contract 
with  Breda  Coslruzioni  Ferroviarie  S.p.A.  for  the  purchase  of  35  Light  Rail  Vehicles;  and 

WHEREAS.  The  Contract  included  an  option  to  purchase  up  to  20  additional  vehicles;  and 

WHEREAS,  PUC  Resolution  92-0345  authorized  the  Municipal  Railway  to  enter  into  a  contract 
with  Breda  Costruzioni  Ferroviarie  S.p.A.  for  the  purchase  of  5  option  Light  Rail  Vehicles;  and 

WHEREAS,  The  cost  of  the  option  vehicles  is  $2,197,000  each  and  funds  for  the  additional 
4  vehicles  totaling  $8,788,000  are  available  and  are  approved  by  PUC  Finance;  and 

WHEREAS,  Breda  Costruzioni  Ferroviarie  S.p.A.  have  agreed  to  extend  the  expiration  date 
to  purchase  option  vehicles  to  December  4,  1993  with  no  increase  in  purchase  price;  now  therefore 
be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the  San  Francisco 
Municipal  Railway  to  modify  the  contract  with  Breda  Costruzioni  Ferroviarie  S.p.A.  to  purchase  4 
additional  vehicles  at  a  cost  of  $2,197,000  each  by  increasing  the  contract  amount  by  $8,788,000  and 
to  extend  the  expiration  date  to  purchase  the  remaining  option  vehicles  to  December  4,  1993  for  a  total 
contracted  amount  not  to  exceed  $101,860,695. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY         25  1993 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  ANO  COUNTY  OF  SAN  FRANCISCO 


33-OlSS 

No.   ^ 


WHEREAS,  The  Water  Department's  $250,000  budget  for  Judgements  and  Claim  has 
been  exhausted;  and 

WHEREAS,  There  is  currently  $100,000  in  claim  settlements  that  have  to  be  paid;  and 

WHEREAS,  The  Claims  Unit  projects  an  additional  $200,000  will  be  needed  to  cover 
anticipated  judgments  and  claims  expenses  through  the  end  of  the  fiscal  year;  and 

WHEREAS,  The  Water  Department  has  a  surplus  in  miscellaneous  salaries;  now, 
THEREFORE,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  requests  the  Controller  to  transfer 
$300,000  from  a  surplus  in  the  Department's  miscellaneous  salaries  to  cover  the  projected 
shortfall  in  Judgements  and  Claims  appropriation. 


NH;/wop«nshorlerm \wtrcalra.doc 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   MAY       25  1993 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANCISCO 

33-0159 

RESOLUTION  No.  ^  


RESOLVED.  That  this  Commission  accepts  the  work  under  Hetch 
Hetchy  Water  and  Power  Contract  No.  HH-828R,  Moccasin  Penstock 
Saddle  Replacement,  as  satisfactorily  completed ;  approves  Credit  Contract 
Modification  No.  1  in  the  amount  of  $427,000.00;  and  authorizes  final 
payment  in  the  amount  of  $248,033.00  to  the  Contractor,  Soil  Engineering 
Construction,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY         25  1993 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


WHEREAS,  The  Commission,  by  its  Resolution  No.  91-0015,  adopted  January 
8,  1991,  authorized  the  Utilities  Engineering  Bureau  (UEB)  to  negotiate  and  execute 
a  professional  services  agreement  with  LS  Transit  Systems,  Inc.  for  As-Needed  Rail 
Engineering  Service;  and 

WHEREAS,  The  UEB  is  requesting  that  the  completion  date  of  this  agreement 
be  extended  until  December  31,  1995,  to  provide  UEB  with  continued  services  under 
the  agreement;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Manager,  Utilities  Engineering 
Bureau  to  amend  the  LS  Transit  Systems,  Inc.  Professional  Services  Agreement  to 
extend  the  completion  date  to  December  31,  1995. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meetin,  nf  WAY         25  1993 


Secretary,  Public  Utilities  Comnfissio 


PUBLIC  UTILITIES  COMMISSION 

cnv  AND  COUNTY  OF  SAN  FRANCrscO 

RESOLUTION  No. 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  WD-2089R,  Ductile 
Iron  Main  Work  is  to  be  performed  in  Powell  and  Mason  Streets;  and 


WHEREAS,  Section  6.1  of  the  San  Francisco  Administrative  Code  requires  that  the 
Board  of  Supervisors  approve  the  extension  of  time  to  award  if  award  is  not  made  within  30 
days  of  bid,  or  within  an  additional  30  days  if  required  for  implementation  of  affirmative  action 
under  Chapter  12B,  with  the  consent  of  the  successful  bidder  to  the  extenstion  to  time  to  award; 
and 

WHEREAS,  Bids  for  San  Francisco  Water  Department  Contract  WD-2089R  were 
received  and  publicly  opened  on  February  23,  1993;  and 


WHEREAS,  Due  to  workload  impacts  following  recent  City  budget  cutting  actions,  PUC 
staff  was  unable  to  complete  all  investigations  and  other  work  requried  for  award  within  a  time 
frame  that  would  allow  the  Commission  to  make  award  within  60  days  of  bid;  and 


WHEREAS,  The  low  bidder,  P  and  J  Utility  Co.  has  consented  to  the  extension  of  time 
to  award;  now,  therefore,  be  it 


RESOLVED,  That  this  Commission  hereby  requests  the  Board  of  Supervisors'  approval 
to  extend  the  time  for  award  of  San  Francisco  Water  Department  Contract  No.  WD-2089R,  12 
and  8  Inch  Ductile  Iron  Main  Installation  m  Powell  Street  between  Lombard  and  Jefferson 
Streets  and  Mason  Street  between  Lombard  and  Chestnut  Streets;  and,  be  it  further 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water  Department 
Contract  No.  WD-2089R.  12  and  8  -  Inch  Ductile  Iron  Main  Installation  in  Powell  Street 
between  Lombard  and  Jefferson  Streets  and  Mason  Street  between  Lombard  and  Chestnut  Streets 
in  the  amount  of  $242,570.00  (net)  to  P  &  J  Utility  Co.  -  5739  Mission  Street,  San  Francisco, 
CA  941 12,  as  the  lowest  responsive  bidder,  subject  to  approval  of  the  Board  of  Supervisors  for 
extension  of  time  to  award. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY      25  1993 


at  its  meeting  of. 


Secretary.  Pubfic  Utilities  Comrrjfssic 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

33-01C2 

RESOLUTION  No.  


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities ,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below . 

CLAIMANT  &  ACCIDENT  NO.    &  ACCIDENT 

COURT  NO.  SPECIFIED            SPECIALS     TYPE          DATE            PI/PD  SETTLEMENT 

PRAYER 

Non-Litigated :  " 
None 

Litigated : 

Robert  Demartini  90-C-0029-1       $10,692.35     24-3     08-14-90     PI  $30,000.00 

S932-666  *ACD 

Judgment : 

None 

TOTAL  SETTLEMENT  (1)  $30,000.00 
*ACD=As  Court  Determine 

INDEX  632091  SUB  OBJECT  1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  MAY         25  1993 


Secretary,  Public  Utilities  Commissi* 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANCtSCO 


D3-01G3 

RESOLUTION  No. 


RESOLVED,  That  on  recominendation  of  the  General  Manager 
of  Public  Utilities ,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT   &  ACCIDENT  NO.    &  ACCIDENT 

COURT  NO.  SPECIFIED           SPECIALS     TYPE         DATE  PI/PD  SETTLEMENT 

PRAYER 

Non-Litigated : 
None 

Litigated : 

Carolyn  &  Daniel  90-T-5103-1&2   $104,815.40   11-9     04-22-91     PI  $19,500.00 

McCarthy  *ACD 

S934-232 

Judgment : 

None 

TOTAL  SETTLEMENT  (1)  $19,500.00 
*ACD=As  Court  Determine 

INDEX  632091  SUB  OBJECT  1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY      25  1993 


at  its  meeting  of . 


Secretary,  Public  Utilities  Conmiiss 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


93-01G4 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities ,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below . 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 
SPECIFIED  SPECIALS 
PRAYER 


ACCIDENT 

TYPE         DATE  PI/PD  SETTLEMENT 


Non-Litigated : 
None 

Litigated : 

Margaret 
Hurt  Baker 
S941-362 


89-5-8056-1 
$100,000.00 


$3 ,369 . 00 


2-7 


04-18-90     PI        $17, 000. 00 


Judgment : 
None 

TOTAL  SETTLEMENT  (1) 


$17 , 000. 00 


INDEX 


632091 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of .  MAY         25  1993 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  FRANCISCO 


33-0165 

RESOLUTION  No.  


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities ,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Rai Iway  as  shown  below . 

CLAIMANT   &  ACCIDENT  NO.    &  ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS     TYPE  DATE  PI/PD  SETTLEMENT 

PRAYER 

Non-Litigated : 
None 

Litigated: 

Angela  Acevedo  90-B-8040-1         $20,494.60       2-7  08-21-90     PI  $75,000.00 

S932-847  Not  Specified 

Judgment: 

None 

TOTAL  SETTLEMENT   (1)  $75,000.00 


INDEX  632091  SUB  OBJECT  1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  M^Y  1993 


Secretary,  Public  Utilities  Comimssion 


PUBLIC  UTILITIES  COMMISSION 

CRY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. . 


93-OlGG 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 

SPECIFIED  SPECIALS  TYPE 

PRAYER 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


Non-Litigated: 
None 

Litigated : 

Lyn  Barfield 
S924-461 


89-T-0842-1 
$200 , 000 . 00 


$23,800.00  5-9 


Judgment: 
None 

TOTAL  SETTLEMENT  (1) 


01-31-90     PI        $30, 250. 00 


$30, 250. 00 


INDEX 


632091 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY         25  1993 


Secretary.  Public  Utilities  Commi^Ton 


irsiOT 


PUBLIC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  niANOSCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 

SPECIFIED  SPECIALS  TYPE 

PRAYER 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


Non-Litigated: 
None 

Litigated : 

Kristin 

Morressey 

S942-432 


91-B-8197-1 
ACD* 


$9,924 .20 


21-1        02-04-92      PI  $27,500.00 


Judgment : 
None 

TOTAL  SETTLEMENT  (1) 

*ACD=As  Court  Determine 
INDEX  632091 


$27, 500. 00 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resoiution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meetir^g  "AY         25  1993 


Secretary,  Public  Utilities  Comrrt^sio 


PUBUC  UTILITIES  COMMISSION 

CfTY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


33-01C8 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 
SPECIFIED  SPECIALS 
PRAYER 


ACCIDENT 

TYPE         DATE  PI/PD  SETTLEMENT 


Non-Litigated: 
None 

Litigated : 

Claire  Bain 
8920-363 


89-B-0686-1 
$87 , 500. 00 


$4  5,000.00        18-3        11-18-89      PI        $87, 500.00 


Judgment : 
None 

TOTAL  SETTLEMENT  (1) 


$87 , 500 . 00 


INDEX 


632091 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   MAY       25  1993 


Secretary,  Public  Utilities  Commission 


MINUTES 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 

REGULAR  MEETING 

Room  282,  Cily  Hall 
2:00  P.M. 
June  8,  1993 

COMMISSIONERS 
Kay  K.  Yu,  President 
Michael  E.  Hardeman,  Vice  President 
Victor  G.  Makras 
James  D.  Jefferson 
Patricia  A.  Carson 

BUREAUS 
Energy  Conservation 

Engineering  and  Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and  Productivity 

Personnel  and  Training 

Anson  B.  Moran 
ACTING  GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 


DEPARTMENTS 
Municipal  Railway 
Water  Department 
Hetch  Hetchy 


93-130 


Call  to  Order: 


2:20  p.m. 


Present:  President  Kay  K.  Yu,  Vice  President  Michael  E.  Hardeman,  Commissioner 

Victor  G.  Makras.  Commissioner  James  D.  Jefferson,  Commissioner 
Patricia  A.  Carson 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson,  the  Minutes  of  the  Regular 
Meeting  on  May  11.1 993  as  amended,  and  the  Minutes  of  the  Special  Meeting  on  May  20,  1 993 
were  approved. 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner  Hardeman,  the  Minutes  of 
the  Regular  Meeting  on  May  25,  1993  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities  Commission. 


************************* 


RESOLUTION 

NO. 


On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 

93-0169  BF     Requesting  the  Controller  to  allot  funds  and  to  draw  warrants  against 

such  funds  as  are  or  will  be  available  in  payment  of  claims  against  the 
Municipal  Railway  in  the  amount  totaling  $120,000.00. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Carson 

NO       -  Makras 


On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 

93-0170       HH         Authonzing  the  General  Manager  of  the  Public  Utilities  Commission  to 

execute  the  Sixth  Amendment  to  the  Agreement  with  JRP  Historical 
Consulting  Services  to  increase  funding  by  $35,000  to  continue  their 
services  through  the  end  of  FY  1993-94,  for  a  contract  total  not  to 
exceed  $477,240. 


93-131 


VOTE:  AYES    -    Yu,  Hardeman.  Makras.  Jefferson,  Carson 


On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 

93-0171       UEB       Authorizing  the  Utilities  Engineering  Bureau  Manager  to  solicit  bid 

proposals  for  Municipal  Railway  Contract  MR-1 107,  Station  Agent  Booth 
Improvements. 

VOTE:  AYES   -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner 
Makras,  the  following  resolution  was  adopted: 

93-0172       HH         Urging  the  Board  of  Supervisors  and  the  Mayor  to  adopt  a  City  policy 

that  all  public  outdoor  lighting  facilities,  particularly  street  lights,  use  high 
pressure  Sodium  fixtures  to  insure  the  highest  levels  of  lighting  at  the 
lowest  dollar  and  environmental  cost. 

VOTE:  AYES   -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  President  Yu,  seconded  by  Commissioner  Carson,  the 
following  resolution  was  adopted: 

93-0173       HH         Awarding  Bureau  of  Light.  Heat  and  Power  Contract  No.  BLHP-202, 

Maintenance,  Repair  and  Alterations  of  City-Owned  Street  Lighting 
Systems,  Fiscal  Year  1993-94,  in  the  amount  of  $569,072.25  to  the 
Department  of  Electricity  and  Telecommunications,  as  the  lowest 
responsive  bidder. 

VOTE:  AYES   -    Yu.  Hardeman.  Carson 
NOES  -    Makras,  Jefferson 


NOTE:     Commissioner  Jefferson  was  excused  at  5:45  p.m.. 


On  motion  of  Commissioner  Hardeman,  seconded  by  President  Yu,  the 
following  resolution  was  adopted: 

93-01 74       HH         Authorizing  bid  call  and  contract  award  authority  for  Hetch  Hetchy  Water 

and  Power  Contract  HH-835,  Priest  Reservoir  Diversion  Channel. 


93-132 


VOTE:  AYES    -    Yu,  Hardeman.  Makras.  Carson 


On  motion  of  Commissioner  Makras,  seconded  by  Commissioner 
Carson,  the  following  resolution  was  adopted: 

93-0175       WD        Authorizing  the  General  Manager  of  the  Public  Utilities  Commission  to 

execute  the  second  amendment  to  the  lease  agreement  between  the 
City  and  County  of  San  Francisco,  as  Lessor,  and  the  Olympic  Club,  as 
lessee;  thereby  increasing  the  annual  base  year  rental  rate  to  $1 76,000 
with  annual  rental  adjustments  thereafter,  upon  approval  by  the  Board 
of  Supervisors. 

VOTE:  AYES    -    Yu,  Makras,  Carson 
NO       -  Hardeman 


On  motion  of  Commissioner  Hardeman,  seconded  by  President  Yu,  the 
following  resolution  was  adopted: 

93-0176       WD         Directing  the  Water  Department  to  fund  the  cost  of  a  management  audit 

to  be  performed  by  the  Budget  Analyst  at  a  cost  not  to  exceed 
$106,288;  and  amending  the  Water  Department's  proposed  budget  for 
FY  1 993-94  thereby  increasing  Object  389-Miscellaneous  Departments 
by  $106,288  and  reducing  the  Unappropriated  Fund  Balance  by  the 
same  amount. 

VOTE:  AYES    -    Yu,  Hardeman,  Makras,  Carson 


INTRODUCTION  OF  OLD  BUSINESS  BY  COMMISSIONERS: 

Commissioner  Makras  asked  about  the  reply  to  Channel  7  regarding  fare  evasion.  Anson  B. 
Moran,  Acting  General  Manager  of  Public  Utilities,  replied  that  it  would  be  available  at  the  next 
Commission  meeting. 


INTRODUCTION  OF  NEW  BUSINESS  BY  COMMISSIONERS: 

President  Yu  directed  staff  to  assess  the  amount  of  missed  service  by  the  Municipal  Railway  and 
to  recommend  measures  to  address  it.  Mr.  Moran  stated  that  he  would  present  a  report  at  the 
next  Commission  meeting. 


93-133 


Commissioner  Jefferson  directed  staff  to  respond  to  the  letter  submitted  by  the  Transport 
Workers  Union,  Local  200,  regarding  the  mandatory  furlough  program. 


REPORT  OF  THE  GENERAL  MANAGER: 

Budget  Update 

Anson  Moran.  Acting  General  Manager,  Public  Utilities  Commission,  reported  that  next  fiscal 
year's  budget  for  the  Municipal  Railway  is  smaller  than  this  year's.  He  stated  that  if  the  Board 
of  Supervisors  does  not  approve  the  fare  increase  proposal,  funds  would  not  be  sufficient  to 
maintain  the  Municipal  Railway's  service  level. 

Commissioner  Jefferson  stated  that  the  public  should  be  informed  that  potential  service  reduction 
might  occur  if  the  Board  of  Supervisors  does  not  approve  the  fare  increase.  Commissioner 
Makras  suggested  that  staff  begin  the  notification  process  regarding  service  reductions.  He 
stated  that  there  are  already  existing  de  facto  service  cuts  and  that  the  Commission  should  take 
a  position  as  to  which  lines  are  going  to  be  reduced. 

Mr.  Moran  reported  that  the  Mayor's  Office  removed  the  Clean,  On-Time  Program  from  the 
budget.  A  notification  would  be  published  to  notify  the  public  that  the  program  will  no  longer  be 
in  effect  after  July  1,  1993.  Commissioner  Makras  stated  that  the  Commission  should  do 
everything  in  its  power  to  continue  the  program.  Commissioner  Hardeman  commented  that  he 
would  like  to  see  the  Clean  Bus  Program  continued. 


PUBLIC  COMMENTS 

Alice  Fialkin.  Transport  Workers  Union,  Local  200,  urged  the  Commission  to  stop  furloughs  for 
the  9139-Transit  Supervisor  class.  She  stated  that  the  furlough  program  would  cost  the  City 
money  due  to  the  increased  use  of  overtime  work  to  replace  furloughed  employees. 

Dan  Venable.  Chief  Steward.  Muni  Car  Cleaners  (Local  790),  requested  that  the  Commission 
reinstate  the  Clean,  On-Time  Program. 

Jano  Oscherwitz.  Local  790,  suggested  that  the  Commission  pass  a  supplemental  appropriation 
request  to  fund  the  Clean,  On-Time  Program. 

David  Pilpel  commented  that  service  should  match  available  funds. 

Norman  Rolfe  suggested  implementing  the  Transit  Assessment  District  study  which  would 
provide  additional  revenues  to  the  Municipal  Railway. 


93-134 


Bobbie  Brown,  Transport  Workers  Union.  Local  250-A.  commented  that  missed  service  was  due 
to  equipment  maintenance  problems. 

Commissioner  Jefferson  commented  that  the  Commission  should  deal  with  service  reductions 
and  funding  issues.  President  Yu  suggested  that  the  Commission  look  at  possible  solutions  to 
maintenance  issues  and  decide  the  level  of  service  the  Municipal  Railway  can  provide. 


Item  No.  (10);  Adopting  a  rental  policy  for  residential  housing  facilities  owned  by  Hetch  Hetchy 
and  the  Water  Department;  and  approving  the  revised  rent  structure. 

This  item  was  continued  from  the  May  25,  1993  meeting. 

Mr.  Moran  explained  that  the  rent  structure  for  residential  housing  facilities  owned  by  Hetch 
Hetchy  and  the  Water  Department  was  revised  to  address  issues  raised  at  the  meeting  of  May 
25,  1993.  He  stated  that  the  proposed  rent  structure  was  based  on  the  fair  market  value 
evaluation  of  the  facilities. 

Commissioner  Hardeman  indicated  that  he  was  voting  against  the  proposed  rent  structure.  He 
said  that  the  rent  structure  was  unfair  to  employees  who  lived  in  these  facilities  as  a  condition 
of  their  employment.  He  stated  that  the  improvements  made  by  the  watershed  keepers  on  these 
facilities  should  also  be  considered.  He  suggested  that  a  fair  rent  would  be  $75  for  housing  at 
Hetch  Hetchy  and  $100  for  Water  Department  housing. 

John  Mullane,  General  Manager,  Water  Department,  stated  that  he  supported  the  revised  rent 
proposal.  However,  he  said  that  he  had  notified  the  watershed  keepers  that  this  matter  would 
be  continued  to  another  date. 

Commissioner  Makras  stated  that  the  proposed  rent  structure  was  not  unfair  because  it  is 
considerably  low  and  does  not  offset  even  the  cost  of  utilities.  He  said  that  the  proposed  rent 
structure  included  three  types  of  discounts  for  the  employees,  such  as;  25%  market  value 
discount,  remote  location  discount,  and  age  and  quality  discount.  Commissioner  Makras 
indicated  that  these  workers  committed  to  live  in  these  housing  facilities  as  a  term  of 
employment  and  that  consideration  should  take  into  effect. 

Commissioner  Jefferson  suggested  continuing  this  matter  to  the  next  meeting  to  allow  the 
watershed  keepers  opportunity  to  address  the  Commission. 

Jano  Oscherwitz,  Local  790,  commented  that  the  watershed  keepers  were  required  to  live  inside 
the  watershed  area  as  part  of  the  terms  and  conditions  of  their  employment.  She  stated  that 
since  this  is  a  change  in  employment  conditions,  it  would  require  "meet  and  confer". 

President  Yu  moved  and  Commissioner  Carson  seconded  to  continue  this  item  to  the  next 
Commission  meeting.  The  motion  passed  unanimously. 


93-135 


Item  No.  n  1 ):  Review  of  memorandum  suggesting  various  revenue  recommendations  for  the 
Municipal  Railway. 

Commissioner  Makras  submitted  the  following  recommendations  to  increase  revenues  for  the 
Municipal  Railway. 

(1)  Provide  one-way  transfers. 

(2)  Peak  pehod  streamlining  -  Eliminate  senior  discounts  at  peak  commuter  hours. 

(3)  Back-fill  the  required  station  agents  to  monitor  the  subway  stations. 

(4)  Privatize  the  ball  park  service. 

(5)  Institute  proof  of  payment  system. 

(6)  Develop  a  Lease  Concession  Program  with  UPS,  Federal  Express  and  other  mail  carriers 
to  install  drop-off  mail  boxes  at  subway  stations. 

(7)  Implement  the  pilot  program  of  contravision  advertisement  on  50  buses. 

(8)  Allow  SAMTRANS  to  accept  Muni  passengers. 

(9)  Allow  advertising  on  the  back  of  fast  passes  and  transfers. 

(10)  Make  Workers  Compensation  savings  a  top  priority. 


Johnny  Stein.  General  Manager.  Municipal  Railway,  summarized  his  memorandum  of  June  7, 
1993  to  the  Commission  responding  to  each  recommendation. 

Jim  Seal.  California  Bus  Association,  spoke  requesting  the  Commission  to  give  them  opportunity 
to  work  with  staff  on  these  recommendations. 

Philip  Seronick  suggested  eliminating  transfers  and  leaving  the  cost  of  handicap  passes  at 
$5.00. 

Bobbie  Brown.  Transport  Workers  Union.  Local  250-A,  requested  that  TWU  be  allowed  to 
continue  its  negotiations  with  the  department  to  provide  ball  park  service. 

Commissioner  Jefferson  directed  the  PUC  Genera!  Manager  to  work  with  staff  in  evaluating  the 
proposals  and  determine  which  proposals  should  be  pursued  to  generate  additional  revenues 
for  the  Municipal  Railway. 


93-136 


Resolution  No,  93-0173:  Awarding  Bureau  of  Light.  Heat  and  Power  Contract  No.  BLHP-202. 
Maintenance,  Repair  and  Alterations  of  City-Owned  Street  Lighting  Systems,  to  the  Department 
of  Electricity  and  Telecommunications. 

This  item  was  continued  from  the  meeting  of  May  25,  1993. 

Raymond  Yamagishi,  Manager,  Bureau  of  Light,  Heat  &  Power,  summarized  the  issues  raised 
regarding  the  award  of  the  contract  to  the  Department  of  Electricity  and  Telecommunications. 
Those  issues  were  the  fact  that  a  City  department  does  not  need  to  adhere  to  MBE/WBE 
requirements,  contract  license  requirements  and  surety  bond  requirements  the  same  as  a  private 
contractor. 

Richard  Stromberg,  representative  of  A.  Ruiz  Construction  Co.,  Inc.,  spoke  protesting  the  award 
of  the  contract  to  the  Department  of  Electricity  and  Telecommunications.  He  commented  that 
the  Department  of  Electricity  was  given  unfair  advantages  by  not  requiring  them  to  meet 
MBEA/VBE  requirements. 

Mark  Lynch,  representative  of  Rosendin  Electric,  commented  that  there  was  an  equity  issue  in 
av\/arding  the  contract  to  the  Department  of  Electricity. 

Ricardo  Ramirez,  a  local  MBE  contractor,  commented  that  the  award  to  DET  would  set  a 
precedent  for  City  departments  to  compete  in  bidding  and  this  would  affect  the  competitive  spirit 
of  bidding. 

Dan  Collins,  of  the  City  Attorney's  Office,  answ^ered  questions  relative  to  the  MBEAA/BE/LBE 
ordinance. 

Commissioner  Jefferson  stated  that  the  Department  of  Electricity  was  given  advantages  that 
were  detnmental  to  other  bidders  and  minorities.  He  stated  it  was  not  fair  that  private 
contractors  were  required  to  meet  MBEAA/BE  requirements,  apprenticeship  rules  and  surety  bond 
requirements  while  the  Department  of  Electricity  was  not.  George  Krueger,  Utilities  General 
Counsel,  explained  that  bidding  laws  were  not  for  the  benefit  of  contractors. 

Commissioner  Makras  commented  that  there  was  an  equality  issue  in  the  bidding  process.  He 
suggested  rebidding  the  contract  to  provide  equality  to  private  contractors.  He  also  suggested 
defining  the  advantages  that  a  City  department  would  have  as  a  bidder  when  the  contract  is 
advertised  for  rebidding. 

Mr.  Moran  stated  that  the  current  contract  would  terminate  at  the  end  of  this  fiscal  year.  The 
City  would  end  up  with  no  one  maintaining  the  street  lights  if  the  contract  is  not  processed 
timely. 

President  Yu  moved  to  award  the  contract  to  the  Department  of  Electricity.  Commissioner 
Carson  seconded.  Commissioners  Makras  and  Jefferson  voted  no.  The  motion  passed  3-2. 

At  5:45  p.m.  Commissioner  Jefferson  was  excused. 


93-137 


ResoJution  No,  93-0175:  Authorizing  the  General  Manager  of  the  Public  Utilities  Commission 
to  execute  the  second  amendment  to  the  lease  agreement  between  the  City  and  County  of  San 
Francisco,  as  Lessor,  and  the  Olympic  Club,  as  lessee;  thereby  increasing  the  annual  base  year 
rental  rate  to  $176,000. 

Commissioner  Makras  commented  that  a  reasonable  rate  of  investment  should  be  considered 
in  establishing  the  rental  rate. 

Commissioner  Makras  moved  to  direct  staff  to  renegotiate  a  rental  rate  that  would  put  an  8% 
"cap"  on  the  $2.2  million  appraised  value.  The  motion  died  for  lack  of  a  second. 

Commissioner  Hardeman  commented  that  the  rental  rate  should  have  been  adjusted  two  years 
ago  when  the  land  was  valued  at  $2.2  million. 

Commissioner  Makras  moved  to  establish  an  annual  rental  rate  of  $176,000,  effective  August 
26,  1989.  Commissioner  Carson  seconded.  Commissioner  Hardeman  voted  no.  He  stated 
that  he  would  vote  in  favor  of  the  motion  if  the  retroactive  rent  is  for  the  periods  1991-92  and 
1992-93.  President  Yu,  Commissioner  Makras  and  Commissioner  Carson  voted  ayes.  The 
motion  passed  3-1 . 


Item  No.  (16):  Awarding  San  Francisco  Water  Department  Contract  No.  WD-2153.  This  item 
was  taken  off  calendar. 


Item  No.  (18):  Supporting  the  concept  of  a  $73  million  Street  and  Safety  Improvement  Bond 
issue.   This  item  was  continued  to  the  call  of  the  Chair. 


ANNOUNCEMENT: 

President  Yu  announced  that  the  Commission  met  in  executive  session  to  discuss  the  status  of 
the  case  of  Homer  J.  Olsen  v.  CCSF.  Superior  Court  No.  937-906,  and  that  no  action  was  taken. 


************************* 


THEREUPON,  THE  MEETING  WAS  ADJOURNED  AT  6:20  P.M. 


Romaine  A.  Boidridge 
Secretary 


93-138 


PUBLIC  UTILITIES  COMMISSION 

CFTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


RESOLVED,  That  on  recomniendation  of  the  General  Manager 
of  Public  Utilities ,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 

SPECIFIED  SPECIALS  TYPE 

PRAYER 


ACCIDENT 

DATE  PI / PD  SETTLEMENT 


Non-Litigated: 
Mau  Kheang  Tam 

Litigated: 

Antonina  Beloff 
S945-439 

Elain  Cochran  & 
Frances  Kroll 
3930-639 

Alan  Loving 
USDC  92-2299SBA 


89-C-0171-1 
$10, 000. 00 


91-T-0981-1 
Unstated 

89-Z-0088-1 
89-Z-0088-2 
$65 , 000. 00 


N/A 


9  0-T-118  5-1&2  $9  00. 00 
N/A 


Judgment : 
None 

TOTAL  SETTLEMENT  (4) 


3-7  05-2  4-9  0     PI  $35,000.00 


$5 , 460 . 95  2-7 
$1 , 000 . 00  2-5 


05-08-9  2      PI        $27, 500. 00 


03-2  0-9  0      PI        $30, 000. 00 


4-9  06-17-91      PI        $27, 500. 00 


$120,000.00 


INDEX 


632091 


SUB  OBJECT 


1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE  8  1993 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


33-C170 

RESOLUTION  No.  


WHEREAS,   By  Resolution  No.   89-0305    (November  11,    1989)    on  the 
recoimnendation  of  the  City  Attorney,  the  Public  Utilities  Commission 
entered  into  a  contract  with  Jackson  Research  Projects   (JRP)    for  the 
purpose  of  providing  professional  historical  consulting  and 
archiving  services  related  to  the  Hetch  Hetchy  Project  and  for 
research  and  analysis  of  San  Francisco's  water  rights;  and 

WHEREAS,   By  Resolution  No.   90-0309  the  Commission  extended  the 
contract  completion  date  to  December  31,    1995  in  response  to 
requests  for  additional  work  by  the  City  Attorney  concerning  the 
City's  relationship  with  the  Modesto  and  Turlock  Irrigation 
Districts  and  the  gathering  of  materials  related  to  the  Spring 
Valley  Water  Company  and  other  tasks  as  required;  and 

WHEREAS,   The  City  Attorney  has  recommended  that  JRP  be 
retained  on  an  as-needed  basis  to  perform  historical  consulting 
services  and  research,   and  to  continue  maintaining  and  gathering 
materials  related  to  the  history  of  Hetch  Hetchy  Water  and  Power  and 
the  San  Francisco  Water  Department;  and 

WHEREAS,   The  additional  cost  to  continue  the  services  of  JRP 
through  the  end  of  fiscal  year  1993-94   is  $35,000;  and 

WHEREAS,   The  funding  for  this  work  will  be  available  in  Hetch 
Hetchy's  1993-94  operating  budget;  now,   therefore,   be  it 

RESOLVED,   That  the  Commission  authorizes  an  additional  $35,000 
to  cover  the  work  to  be  performed  by  Jackson  Research  Projects 
during  FY  93/94,   for  total  funding  not  to  exceed  $477,240;  and,  be 
it 

FURTHER  RESOLVED,   That  the  Commission  hereby  authorizes  the 
General  Manager  of  the  Public  Utilities  Commission  to  execute  the 
Sixth  Amendment  to  the  Agreement  with  JRP  Historical  Consulting 
Services . 


H004061 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE  8  1993  


ry.  Public  Utiiides  Cormnission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  ANO  COUNTY  OF  SAN  FHANCISCO 


33-0171 

RESOLUTION  No.  


WHEREAS,  In  response  to  concerns  raised  by  SEIU  Local  790  on 
behalf  of  MUNI  Station  Agents  regarding  working  conditions,  MUNI 
outtiorlzed  ttie  UEB  Manager  to  Initiate  ttie  Station  Agent  Booth 
Improvements  project;  and 

WHEREAS,  The  scope  of  work  includes  Improvements  to  the 
heating,  ventilation  and  air  conditioning  systems  and  various 
architectural  modifications  to  improve  security  In  the  iDOOth;  and 

WHEREAS.  The  construction  contract  is  estimated  to  cost  $209,000 
and  requires  a  general  contractor  to  coordinate  the  work  of  several 
trades  and  crafts;  and 

WHEREAS,  Design  Is  complete  and  the  contract  documents  have 
been  prepared;  and 

WHEREAS,  The  PUC  Office  of  Contract  Compliance  has  established 
a  goal  of  forty  percent  (40%)  Disadvantaged  Business  Enterprise  (DBE) 
participation  In  the  contract;  now,  therefore,  l^e  It 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the  UEB 
Manager  to  solicit  bid  proposals  for  Municipal  Railway  Contract  MR-1107, 
Station  Agent  Booth  Improvements;  and  be  it  further 

RESOLVED,  That  this  Commission  requests  the  UEB  Manager  to 
return  with  the  bid  list  to  request  approval  to  award  the  contract  to  the 
lowest  responsible  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE       0  8  1993 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FRANCISCO 

33-0172 

RESOLUTfON  No.  


WHEREAS,  San  Francisco  has  nearly  40,000  Streetlights,  all  of  which  use  Hetch  Hetchy  furnished 
electricity,  with  about  half  of  the  Streetlights  owned  and  maintained  by  the  Pacific  Gas  and  Electric 
Co, (PG&E)  and  the  remainder  owned  and  maintained  by  the  City  and  County,  and 

WHEREAS,  More  than  99%  of  the  PG&E  owned  lights  and  ten  percent  of  the  City's  are  less  efficient 
mercury  vapor  and  incandescent  fixtures,  and 

WHEREAS,  A  study  conducted  by  the  PUC  Bureau  of  Energy  Conservation  and  Hetch  Hetchy  Water  & 
Power  has  estimated  that  the  conversion  of  the  remaining  lower  efficiency  lighting  fixtures  to  energy- 
efficient  high  pressure  sodium  would  result  in  savings  to  the  general  fund  and  increased  Hetch  Hetchy  net 
revenue,  and 


WHEREAS,  Additional  benefits  would  include  a  greater  than  25%  increase  in  lighting  levels  on  the 
converted  streets  of  San  Francisco  for  better  visibility,  greater  traffic  safety  and  crime  deterrence;  and 

WHEREAS,  The  project  would  offset  over  8,800  tons  of  carbon  dioxide  emissions  per  year,  equivalent 
to  the  annual  carbon  dioxide  emissions  of  about  2,000  typical  automobiles  or  that  released  by  burning 
16.000  barrels  of  oil  annually,  and 

WHEREAS,  Almost  one  half  of  the  City  streets  are  currently  illuminated  with  high  pressure  sodium 
fixtures;  and 


WHEREAS,  The  benefits  of  such  lights  have  been  demonstrated  in  other  exterior  applications  such  as  the 
Golden  Gate  Bridge,  and 

WHEREAS,  The  application  of  this  Policy  will  provide  a  unique  opportunity  to  reduce  the  number  of 
Poles  on  the  streets  of  San  Francisco,  thus  reducing  clutter  and  maintenance  costs,  and 

WHEREAS,  Funding  for  the  conversion  of  the  bulk  of  City  owned  Streetlights  exists  in  a  Hetch  Hetchy 
funded  capital  program  for  the  Bureau  of  Light  Heat  and  Power,  and  the  costs  for  the  conversion  of  the 
PG&E  owned  lights  would  be  borne  by  PG&E  and  recovered  within  the  existing  rate  structure;  now 
therefore  be  it 


RESOLVED,  That  the  Public  Utilities  Commission  urges  the  Board  of  Supervisors  and  the  Mayor  to 
adopt  a  City  Policy  that  all  public  outdoor  lighting  facilities,  particularly  Streetlights,  use  High  Pressure 
Sodium  fixtures  to  insure  the  highest  levels  of  lighting  at  the  lowest  dollar  and  environmental  cost;  and  be 
it  also 


RESOLVED,  That  to  insure  the  rapid  realization  by  the  citizens  of  San  Francisco  of  the  benefits  of  this 
program,  the  Board  of  Supervisors  and  the  Mayor  do  what  they  can  to  further  this  policy  by  urging 
PG&E  and  all  City  Departments  to  accelerate  their  current  plans  for  this  conversion  and  that,  where 
practicable,  lighting  facilities  be  consolidated  with  those  of  other  utilities  and  City  Departments  using  the 
streets,  and  be  it 


FURTHER  RESOLVED,  That  the  Secretary  of  the  Public  Utilities  Commission  be  authorized  to  transmit 
this  resolution  to  the  Clerk  of  the  Board  of  Supervisors  for  action  by  the  Board. 


H008861 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE        0  8  1993 


Secretary,  Public  Utilities  Commission 


PUBUC  UTILITIES  COMMISSION 

CTTf  AND  COUNTY  OF  SAN  FRANCISCO 

33-0173 

RESOLUTION  No.   


WHEREAS,  Under  Bureau  of  Light,  Heat  and  Power  Contract  No.  BLHP-202,  Maintenance, 
Repair  and  Alterations  of  City-owned  Street  Lighting  Systems  is  to  be  performed  during  the  Fiscal  year 
1993-94;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on  April  13,  1993;  and 
WHEREAS,  Kingston-Cresci,  A  Joint  Venture,  protested  the  bid  submitted  by  all  other  bidders; 

and 

WHEREAS.  Rosendin  Electric,  Inc.  protested  the  bid  submitted  by  the  Department  of  Electricity 
and  Telecommunications;  and 

WHEREAS,  A  Ruiz  Construction  Co.  &  Assoc.,  Inc.  protested  the  bid  submitted  by  the 
Department  of  Electricity  and  Telecommunications;  and 

WHEREAS;  two  protests  from  Kingston-Cresci,  A  Joint  Venture,  the  protest  from  Rosendin 
Electric,  Inc.  and  the  protest  from  A.  Ruiz  Construction  Co.  &  Assoc.,  Inc.  have  been  determined  by  PUC's 
General  Counsel  to  be  without  merit;  and 

WHEREAS,  In  accordance  with  Section  6.26  of  the  San  Francisco  Administrative  Code,  the 
Controller  investigated  the  bid  and  approved  the  award  to  the  Department  of  Electricity  and 
Telecommunications;  now.  therefore,  be  it 

RESOLVED.  That  this  Commission  hereby  awards  Bureau  of  Light,  Heat  and  Power  Contract 
No.  BLHP-202,  Maintenance,  Repair  and  Alterations  of  City-owned  Street  Lighting  Systems,  Fiscal  Year 
1993-94,  in  the  amount  of  $569,072.25  to  the  Department  of  Electricity  and  Telecommunications,  901 
Rankin  Street,  San  Francisco,  CA  94124.  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE        0  8  1993 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FHANOSCO 

93-0174 

RESOLUTION  No.   


WHEREAS,  The  Priest  Reservoir  regulates  the  flow  of  all  water 
from  Hetch  Hetchy  Reservoir  destined  for  delivery  to  the  City  and 
Suburban  users;  and 

WHEREAS,  The  water  quality  of  Priest  Reservoir  was  degraded 
from  the  1992  winter  rains,  requiring  extensive  treatment;  and 

WHEREAS,  The  State  Department  of  Health  Services  requires 
that  immediate  measures  must  be  taken  to  protect  the  water  quality; 
and 

WHEREAS,  Under  Hetch  Hetchy  Contract  HH-835,  construction  of 
a  diversion  structure  and  channel  to  divert  the  winter  water  shed 
flow  from  entering  the  Priest  Reservoir  wil  1  al leviate  thi s 
problem;  and 

WHEREAS,  Time  is  of  the  essence  and  construction  work  must  be 
completed  this  year  before  the  winter  rainfall  commences;  now, 
therfore  be  it 

RESOLVED,  That  thi  s  Commission  approves  the  pi ans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  and  Contract  Award  authority  for  Contract  HH- 
835,  Priest  Reservoir  Diversion  Channel. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE       0  8  1993 


Secretary.  Public  Utilities  Commissi 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  Of  SAN  FRANCISCO 


33-0175 

RESOLUTrON  No.  

WHEREAS,   The  City  and  County  of  San  Francisco,   as  Lessor, 
and  The  Olympic  Club,   as  Lessee,  entered  into  that  certain 
Public  Utilities  Commission  San  Francisco  Water  Department 
Olympic  Club  Golf  Course  Lease  dated  August  26,    1969  (the 
"Lease") ,   under  which  City  leased  to  Lessee  that  entire  parcel 
known  as  a  portion  of  San  Francisco  Water  Department  Parcel  55 
situated  partly  in  the  City  and  County  of  San  Francisco  and 
partly  in  the  County  of  San  Mateo,   State  of  California, 
consisting  of  approximately  17.3  5  acres;  and 

WHEREAS,   Under  Section  3  of  the  Lease,   City  and  Lessee 
agreed  to  negotiate  the  rental  rate  on  the  twentieth  (20th)  year 
of  the  Lease,   or  on  August  26,    1989,   and  if  such  negotiation 
resulted  in  fair  and  reasonable  understanding  and  agreement,  the 
parties  would  renegotiate  the  rental  rate  and  amend  the  Lease 
accordingly;  however,  due  to  a  variety  of  factors,  such 
renegotiation  was  only  recently  completed  and  the  parties  have 
arrived  at  a  new  rental  rate ;  and 

WHEREAS,   City  and  Lessee  previously  amended  the  Lease  by 
agreement  dated  February  21,   1980  to  specify  the  rental 
adjustments,  adjustment  dates  and  adjustment  mechanism  for  the 
ten  year  period  from  August  26,    1979  through  August  25,  1989; 
and 

WHEREAS,   City  and  Lessee  now  desire  to  further  amend  the 
Lease  for  the  purpose  of  memorializing  the  new  agreed  upon 
rental  rate  for  the  period  beginning  on  August  26,    1989  and 
ending  on  August  25,    1996;  now  therefore,   be  it 

RESOLVED,   That  this  Commission  hereby  approves  the  terms 
and  conditions  and  authorizes  the  execution  of  that  certain 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUhfTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  

second  amendment  to  lease  which  shall  become  effective  upon 
approval  by  the  Commission,  City's  Board  of  Supervisors  and 
Mayor,  and  Lessee's  Board  of  Directors,   thereby  increasing  the 
annual  base  year  rental  rate  to  $176,000  with  annual  rental 
adjustments  thereafter;  and  be  it 

FURTHER  RESOLVED,   That  City's  Board  of  Supervisors  be 
requested  to  approve,  by  ordinance,  the  second  amendment  to 

lease;  and  be  it 

FURTHER  RESOLVED,   That  upon  approval  by  the  Board  of 

Supervisors,   the  Acting  General  Manager  of  the  Public  Utilities 

Commission  is  hereby  authorized  and  directed  to  execute  said 

amendment . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   JUNE      0  8  1993 


Secretary,  Public  Utilities  Con^ission 


PUBLIC  UTILITIES  COMMISSION 

Cnv  AND  COUNTY  OF  SAN  FRANCISCO 

93-C17C 

RESOLUTION  Na  


WHEREAS,  This  Commission  on  May  20,   1993,  by 
Resolution  No.   03-0147  adopted  a  schedule  of  rates  applicable 
to  retail  water  sales  within  and  outside  the  City  and  County  of 
San  Francisco.     During  its  deliberations.  This  Commission 
expressed  its  desire  that  an  independent  management  audit  of 
the  Water  Department  be  performed  by  the  Budget  Analyst.  The 
objective  of  the  audit  is  to  identify  any  economies  and 
efficiencies  resulting  in  significant  cost  savings  which  could 
be  implemented  by  the  Water  Department.     These  cost  savings 
could  be  used  to  reduce  the  scheudule  of  rates  applicable  to 
retail  water  service;  and 

WHEREAS,   On  May  24,    1993,   the  Board  of  Supervisors 
for  the  City  and  County  of  San  Francisco  approved  a  motion 
directing  the  Budget  Analyst  to  conduct  a  management  audit  of 
the  Water  Department  and  urging  the  Mayor  to  urge  the  Public 
Utilities  Commission  to  provide  the  funding  for  the  audit;  and 

WHEREAS,  The  Budget  Analyst  has  prepared  a  work  plan 
to  perform  a  management  audit  of  the  Water  Department  at  a  cost 
of  $106,288;   now,   therefore,   be  it 

RESOLVED,   That  this  Commission  directs  the  Water 
Department  to  fund  the  cost  of  the  management  audit  to  be 
performed  by  the  Budget  Analyst  at  a  cost  not  to  exceed 
$106,288;   and  be  it 

FURTHER  RESOLVED,   That  the  Water  Department's 
proposed  budget  for  FY  1993-94  be  amended  increasing  Object  389 
Miscel laneous  Departments  by  $106,288  and  reducing  the 
Unappropriated  Fund  Balance  by  a  like  amount. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   JUNE      08  1993 


Secretary,  Public  Utilities  Commission 


0027T-8 


DEPARTMENTS 
Municipal  Railway 
Water  Department 
Hetch  Hetchy 


MINUTES 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
June  22,  1993 

COMMISSIONERS 

Kay  K.  Yu,  President 

Michael  E.  Hardeman,  Vice  President 

Victor  G.  Makras 

James  D.  JefTerson 

Patricia  A.  Carson 

BUREAUS 
Energy  Conservation 

Engineering  and  Construction  Management 

FinanciaJ  Management 

Information  Systems 

Management  Efficiency  and  Productivity 

Personnel  and  Training 

Anson  B.  Moran 
ACTING  GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 


93-139 


Can  to  Order; 
Present: 


2:10  p.m. 

President  Kay  K.  Yu.  Vice  President  Michael  E.  Hardeman. 
Commissioner  Victor  G.  Makras.  Commissioner  James  D.  Jefferson", 
Commissioner  Patricia  A.  Carson 

Commissioner  Makras  arrived  at  2:20  p.m. 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson,  the  Minutes  of  the 
Regular  Meeting  on  June  8,  1993  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


A***** ************ ******* 


RESOLUTION 
NO. 


93-0177 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson  the  following  resolution  was  adopted; 

BP  Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  San  Francisco  Water  Department  totaling  $1 8,71 8.62. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson.  Carson 

NO       -  Makras 


93-0178 


BP 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson  the  following  resolution  was  adopted: 

Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  Municipal  Railway  totaling  $39,743.20. 

VOTE:  AYES    -    Yu,  Hardeman,  Makras.  Jefferson,  Carson 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 
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93-0179  WD        Authorizing  the  General  Manager  of  the  Water  Department  to 

extend  the  current  administrative  agreement  with  the  East  Bay 
Regional  Park  District  for  additional  aerial  surveillance  patrols  in 
watershed  lands  for  the  fiscal  year  1993-94. 

VOTE:  AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson  the  following  resolution  was  adopted: 

93-0180  PT       Approving  all  non-Civil  Service  and  temporary  appointments  and 

removals  made  by  the  General  Manager  for  the  month  of  April, 
1993. 

VOTE:  AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

93-0181  GM       Authorizing   the    General    Manager   of  the    Public  Utilities 

Commission  to  amend  the  contract  with  Harding  Lawson 
Associates,  for  environmental  consulting  services,  to  extend  the 
contract  term  from  36  months  to  48  months  and  to  increase  the 
funding  from  $1,100,000  to  $2,400,000. 

VOTE:  AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

93-0182  MR       Authorizing  the  Public  Utilities  Commission  General  Manager  to 

amend  the  contract  with  Clayton  Environmental  Consultants,  for 
environmental  consulting  services,  to  increase  their  funding  from 
$400,000.00  to  $650,000.00  and  to  extend  the  contract  term  for  an 
additional  12  months. 


VOTE:  AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 

On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

93-0183  WD      Authorizing  the  Public  Utilities  Commission  General  Manager  to 

enter  into  an  agreement  with  the  City  of  South  San  Francisco,  for 
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the  design  and  construction  of  the  San  Francisco  Water 
Department's  improvement  for  Crystal  Springs  Pipeline  Nos.  1 ,  2, 
and  3  in  South  San  Francisco. 

VOTE:  AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

93-0184  WD      Authorizing  the  Public  Utilities  Commission  General  Manager  to 

amend  the  contract  with  Ecology  and  Environment,  Inc.,  an 
environmental  consulting  firm,  to  extend  the  term  of  the  existing 
contract  for  an  additional  12  months  and  increase  their  funding 
from  $300,000  to  $650,000. 

VOTE:  AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Makras,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 

93-0185  UEB     Awarding  San  Francisco  Water  Department  Contract  No.  WD- 

2131R,  Install  Permanent  Work  PlatformsA/Vater  Supply  and 
Treatment  Division,  in  the  amount  of  $99,405.00  to  M.C. 
Construction,  as  the  lowest  responsive  bidder. 

VOTE:  AYES    -    Yu,  Hardeman.  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 

93-0186  UEB     Awarding  San  Francisco  Water  Department  Contract  No.  WD- 

2153.  Repaving  of  Street  and  Sidewalk  Openings  for  the  Fiscal 
Year  ending  June  30.  1994,  in  the  amount  of  $1,423,990.  to  A. 
Ruiz  Construction  Company  and  Associates,  Inc.,  as  the  lowest 
responsive  bidder;  and  authorizing  substitution  of  subcontractor. 

VOTE:  AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  President  Yu,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 
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93-0187  BF         Committing    the     Public    Utilities    Commission    to  program 

$20,000,000  in  Transit  Impact  Development  Fee  funds  for  the 
purchase  of  light  rail  vehicles. 

VOTE:  AYES    -    Yu.  Hardeman,  Jefferson,  Carson 
NO      -  Makras 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 

93-0188  BF       Authorizing  the  Assistant  General  Manager,  Bureau  of  Finance,  to 

apply  for,  accept  and  expend  $31,907,209  of  San  Francisco 
County  Transportation  sales  tax  funding  for  Municipal  Railway 
projects  and  operations. 

VOTE:  AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 

93-01 89  GM       Reconsideration  of  the  award  of  Bureau  of  Light,  Heat  and  Power 

Contract  No.  BLHP-202,  Maintenance.  Repair  and  Alterations  of 
City-owned  Street  Lighting  Systems,  to  the  Department  of 
Electricity  &  Telecommunications. 

VOTE:  AYES    -    Hardeman,  Makras,  Jefferson,  Carson 
NO       -  Yu 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 

93-0192  BF       Rejecting  settlement  of  litigation  in  the  case  of  Nusia  Apfelbaum, 

Superior  Court  No.  941-589. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Carson 

NO       -  Makras 

NOTE:  Commissioner  Jefferson  was  excused  after  discussion  of  the 
above. 
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On  motion  of  Commissioner  Makras,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

Approving  settlement  of  litigation  in  the  case  of  Maria  Erickson  v. 
CCSF,  Superior  Court  No.  941-675. 

VOTE:  AYES    -    Yu,  Hardeman.  Makras.  Carson 
ABSENT  -  Jefferson 


On  motion  of  President  Yu,  seconded  by  Commissioner  Carson, 
the  following  resolution  was  adopted: 

Approving  settlement  of  litigation  in  the  case  of  Beverly  Marks  v. 
CCSF.  Superior  Court  No.  942-840. 

VOTE:  AYES    -    Yu,  Hardeman,  Makras,  Carson 
ABSENT  -  Jefferson 


GENERAL  MANAGER'S  REPORT: 

Anson  B.  Moran,  Acting  General  Manager.  Public  Utilities  Commission,  reported  that  the 
Board  of  Supervisors  held  a  hearing  on  the  Municipal  Railway  fare  increase  on  Monday, 
June  21 .  1 993.  The  Board  continued  the  matter  to  July  1 2,  1 993.  Mr.  Moran  said  that  staff 
received  a  letter  from  Supervisor  Tom  Hsieh  inquihng  about  the  possibility  of  eliminating 
transfers.  A  letter  was  also  received  from  Norman  Rolfe  of  San  Francisco  Tomorrow  stating 
that  he  did  not  support  the  elimination  of  transfers.  Supervisor  Kevin  Shelley  also  wrote  a 
letter  to  the  Commission  suggesting  revenue  enhancements  for  the  Municipal  Railway. 

Mr.  Moran  stated  that  the  Board  of  Supervisors  has  not  yet  linked  revenues  from  the  Muni 
fare  increase  with  operating  expenditures. 

President  Yu  advised  that  she  discussed  the  transfer  issue  with  Supervisor  Tom  Hsieh. 
Supervisor  Hsieh  agreed  to  consider  the  equity  issue  of  those  who  need  to  use  transfers  to 
get  to  their  destination. 

President  Yu  suggested  that  the  Commission  discuss  the  feasibility  of  a  pilot  program  for 
one-day  passes.  Mr.  Moran  replied  that  Muni  staff  is  already  preparing  a  pilot  program.  He 
said  he  would  report  to  the  Commission  on  this  matter  at  the  next  meeting. 
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93-144 


Mr.  Moran  reported  that  Local  790  concluded  its  contract  negotiations  with  the  City.  One 
of  the  provisions  in  the  Memorandum  of  Understanding  (MOU)  prohibits  imposition  of 
mandatory  furloughs  of  Local  790  members  from  the  date  of  the  MOU.  He  stated  that  the 
PUC's  mandatory  furlough  program  would  be  adjusted  accordingly. 


Mr.  Moran  announced  that  the  Municipal  Railway  began  service  on  the  J-Line  between  30th 
and  Balboa  Station. 


Mr.  Moran  reported  that  a  letter  was  received  from  the  State  Department  of  Health  Services 
which  stated  that  Hetch  Hetchy's  water  supply  meets  the  federal  filtration  avoidance  criteria. 
This  letter  meant  that  the  San  Francisco  Water  Department  would  be  exempt  from 
notification  of  non  compliance  with  federal  law. 


PUBLIC  COMMENT 

John  Garrity  spoke  about  visibility  problems  with  the  Crystal  Pepsi  wraparound  advertising 
on  Muni  buses. 

Norman  Rolfe  discussed  his  views  about  potential  savings  in  the  proof  of  payment  system. 
He  stated  he  wrote  a  letter  to  the  Commission  clarifying  that  he  was  not  in  favor  of 
eliminating  transfers  contrary  to  what  was  written  in  Supervisor  Hsieh's  memorandum  on  the 
subject. 

The  following  individuals  requested  the  Commission  to  reconsider  the  award  of  Bureau  of 
Light  Heat  &  Power  Contract  No.  BLHP-202  on  the  grounds  of  procedural  process:  Richard 
Stromberg,  counsel  for  A.  Ruiz  Construction  Co.  &  Associates,  Inc.,  Antonio  Ruiz  of  A.  Ruiz 
Construction  Co.  &  Associates,  and  Stan  Smith  of  the  S.F.  Building  Trades  Council. 
Commissioner  Hardeman  moved  that  the  Commission  reconsider  the  award  of  the  contract 
in  a  special  meeting  to  be  held  on  June  29,  1993  at  4:00  p.m.  at  a  place  to  be  determined. 
Commissioner  Jefferson  seconded.  Commissioners  Makras  and  Carson  voted  aye. 
President  Yu  voted  no.  The  motion  passed  4-1.  Commissioner  Jefferson  suggested 
inviting  the  Director  of  the  Office  of  Contract  Compliance  and  the  Director  of  the  Human 
Rights  Commission  to  attend  the  meeting.  Commissioner  Yu  requested  that  the  City 
Attorney  provide  an  opinion  addressing  those  issues  raised  at  the  last  two  hearings. 

Bobbie  Brown,  representative  of  the  Transport  Workers  Union,  Local  250-A,  commented  that 
their  members  could  not  support  "proof  of  payment"  without  added  security  protection. 

Larry  Martin,  International  Representative  of  the  Transport  Workers  Union.  Local  250-A, 
requested  that  the  Commission  reconsider  implementation  of  mandatory  furlough  for  transit 
workers. 
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Marvis  Phillips  commented  in  favor  of  eliminating  transfers. 


Item  No.  flO):  Adopting  a  rental  policy  for  residential  housing  facilities  owned  by  Hetch 
Hetchy  and  the  Water  Department. 

This  item  was  continued  to  a  special  meeting  to  be  held  on  June  29,  1993  at  4:00  p.m.. 

Resolution  No.  93-0181:  Authorizing  the  General  Manager  of  the  Public  Utilities  Commission 
to  amend  the  contract  with  Harding  Lawson  Associates,  for  environmental  consulting 
services,  to  extend  the  contract  term  from  36  months  to  48  months. 

Resolution  No.  93-0182:  Authorizing  the  Public  Utilities  Commission  General  Manager  to 
amend  the  contract  with  Clayton  Environmental  Consultants,  for  environmental  consulting 
services,  to  extend  the  contract  term  for  an  additional  12  months. 

Resolution  No.  93-0184:  Authorizing  the  Public  Utilities  Commission  General  Manager  to 
amend  the  contract  with  Ecology  and  Environment,  Inc.,  an  environmental  consulting  firm, 
to  extend  the  term  of  the  existing  contract  for  an  additional  12  months. 

Commissioner  Jefferson  expressed  concern  about  endless  amendments  to  these  contracts 
and  the  fact  that  the  contracts  were  not  put  out  for  rebid.  Larry  James,  Project  Manager, 
responded  that  if  the  contracts  were  put  out  for  rebid  it  would  take  more  time  to  get  a  new 
contractor  on  board.  Furthermore,  he  stated  that  extensions  were  anticipated  in  the  original 
contracts. 

President  Yu  suggested  extending  the  contracts  for  twelve  months  and  then  rebidding  the 
contracts  at  the  end  of  the  term.  President  Yu  move  to  amend  Resolution  Numbers  93- 
0181,  93-0182  and  93-0183  to  extend  the  contract  term  for  an  additional  12  months. 
Commissioner  Jefferson  seconded.  The  motion  passed  unanimously. 

Commissioner  Jefferson  directed  the  Director  of  Contract  Compliance  to  review  the  structure 
of  the  Request  for  Proposals  and  the  selection  criteria  to  be  used  for  these  contracts  and 
report  to  the  Commission  whether  the  structure  or  criteria  tend  to  exclude  MBEWBE 
participation  in  these  contracts. 

President  Yu  moved  to  approve  the  amended  resolutions.  Commissioner  Jefferson 
seconded.  The  motion  passed  unanimously. 


Item  No.  (12):    Report  on  the  Municipal  Railway's  missed  service  action  plan. 

Commissioner  Makras  inquired  about  a  provision  in  the  Transport  Workers  Union's 
Memorandum  of  Understanding  requiring  premium  pay  for  drivers  whose  regular 


93-146 


assignments  are  changed.  Johnny  Stein.  General  Manager.  Municipal  Railway,  stated  that 
the  MOU  requires  that  the  City  pay  a  driver  $1 .00  more  per  hour  for  working  on  a  different 
schedule. 

Mr.  Stein  stated  that  shortages  in  the  number  of  equipment  and  operators  during  summer 
and  fall  seasons  would  result  to  missed  service.  He  discussed  the  procedures  the 
department  developed  to  improve  the  level  of  service  during  this  time. 

Commissioner  Jefferson  asked  about  the  issue  of  bunching  and  whether  shortage  in  street 
supervisors  was  the  cause.  Mr.  Stein  responded  that  bunching  occurs  when  more  buses 
are  in  service.  He  stated  that  more  street  supervisors  are  needed  when  less  equipment  is 
in  service.  Mr.  Stein  stated  that  staff  intends  to  use  an  Automatic  Vehicle  Locator  System 
in  Central  Control,  staffed  by  one  dispatcher  on  weekends,  to  alleviate  bunching. 

Commissioner  Makras  requested  staff  to  submit  information  to  the  Commission  on  the  costs 
to  assign  dedicated  staff  to  the  Automatic  Vehicle  Locator  System  and  to  explore  options 
on  where  to  get  the  resources.  Mr.  Moran  said  that  he  would  report  to  the  Commission  on 
the  results  of  the  test  and  prepare  an  estimate  of  the  cost  to  implement  the  system  on  a 
regular  basis. 

Commissioner  Jefferson  asked  for  clarification  as  to  why  some  lines  are  underserviced.  Mr. 
Stein  replied  that  it  was  due  to  the  change  in  ridership  patterns  and  funding  problems. 

Bobbie  Brown  of  the  Transport  Workers  Union,  Local  250-A,  commented  on  the  MOU 
provision  regarding  premium  pay  when  a  driver's  work  assignment  is  changed.  He  also 
spoke  about  the  effects  of  the  mandatory  furlough  program  in  the  maintenance  area. 

Marvis  Phillips  spoke  about  missed  service  experience  on  Muni  bus  lines  9,  19  and  31. 

Alice  Fialkin,  representing  Local  200,  commented  on  the  shortage  in  street  supervisors  on 
the  southern  pan  of  the  City  and  staffing  requirements  in  Central  Control.  She  requested 
that  the  Commission  and  Muni  staff  fill  this  gap  before  implementing  the  Automatic  Vehicle 
Locator  System. 

Samuel  Ganczaruk,  requested  that  the  Commission  consider  looking  at  Muni  bus  scheduling 
problems,  specifically  in  the  Van  Ness  Corridor. 


Item  No.  f14):  Authorizing  the  Public  Utilities  Commission  General  Manager  to  negotiate 
and  execute  a  contract  with  Crain  and  Associates  for  Paratransit  financial  planning  services. 

This  item  was  taken  off  calendar. 
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Resolution  No.  93-0186:  Awarding  San  Francisco  Water  Department  Contract  No.  WD- 
2153,  Repaving  of  Street  and  Sidewalk  Openings  for  the  Fiscal  Year  ending  June  30.  1994. 
in  the  amount  of  $1 ,423.990,  to  A.  Ruiz  Construction  Company  and  Associates.  Inc..  as  the 
lowest  responsive  bidder. 

Richard  Brandt,  Manager.  Utilities  Engineering  Bureau,  advised  that  A.  Ruiz  Construction 
wanted  to  substitute  the  sub-contractor  to  Ricardo  Ramirez  because  the  original  sub- 
contractor was  not  licensed  at  the  time  the  contract  was  submitted.  He  stated  that  the  DBE 
participation  goals  will  be  the  same. 

Commissioner  Hardeman  moved  and  Commissioner  Jefferson  seconded  to  adopt  the 
resolution.  The  motion  passed  unanimously. 


Resolution  No.  93-0187:  Committing  the  Public  Utilities  Commission  to  program 
$20,000,000  in  Transit  Impact  Development  Fee  funds  for  the  purchase  of  light  rail  vehicles. 

Robert  Pender  asked  why  Italian  made  Light  Rail  Vehicles  are  being  purchased  instead  of 
buying  American  made  LRVs.  Michelle  Witt,  Finance  Director,  responded  that  the  purchase 
would  be  put  out  to  bid. 

Ms.  Witt  stated  that  by  committing  TIDF  funds  for  the  purchase  of  LRVs,  the  Municipal 
Railway  would  be  running  the  risk  of  not  being  able  to  fund  Muni's  operating  budget  between 
1998  and  1999. 

Commissioner  Makras  stated  that  he  was  not  voting  in  favor  of  the  resolution  because  it 
would  affect  the  Municipal  Railway:s  1 998-99  budget.  He  said  that  TIDF  had  been  providing 
the  Municipal  Railway  a  continuous  flow  of  revenue.  He  said  that  committing  TIDF  funds 
to  the  purchase  of  LRVs  meant  taking  away  a  cash  flow  essential  in  operating  the  Municipal 
Railway.  He  stated  that  the  Commission  should  be  looking  at  other  sources  to  enhance 
revenues  for  the  Municipal  Railway. 

President  Yu  moved  to  adopt  the  resolution.  Commissioner  Hardeman  seconded. 
Commissioners  Jefferson  and  Carson  voted  ayes.  Commissioner  Makras  voted  no.  The 
motion  passed  4-1 . 


Commissioner  Hardeman  complimented  John  Mullane,  General  Manager,  Water 
Department,  for  producing  an  information  packet  for  new  customers  of  the  Water 
Department. 
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ANNOUNCEMENT: 

President  Yu  announced  that  the  Commission  met  in  executive  session  before  the 
meeting  to  discuss  an  attorney-client  matter  regarding  Pleasanton  Zoning  and  that  no 
action  was  taken. 


THEREUPON,  THE  MEETING  WAS  ADJOURNED  TO  AN  EXECUTIVE  SESSION:  4:35 


Romaine  A.  Boldridge 
Commission  Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


33-0177 

RESOLUTION  No.  


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities ,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Water 
Department  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.    &  ACCIDENT 

SPECIFIED  SPECIALS     TYPE         DATE  PI/PD  SETTLEMENT 

PRAYER 


Non-Litigated : 

Eric  Livingston  92  W  0042-1  N/A 
Properties 


N/A 


07-28-92  PD 


$18,718 . 62 


Litigated: 
None 

Judgment : 
None 


TOTAL  SETTLEMENT  (1] 


$18,718.62 


INDEX 


410050 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE  221993 


at  its  meeting  of . 


ry.  Public  Utilities  Cormnission 


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recoramendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 

SPECIFIED  SPECIALS  TYPE 

PRAYER 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


Non-Litigated: 
None 

Litigated : 
None 

Judgment: 

Garrett  Grialou 
S913-974 

Hin  Xian  Hu 
S941-461 


J9-B-0526-1 


90-T-1004-1 


N/A 
N/A 


28-1 


3-7 


10-14-89      PI  $22,943.20 


05-11-93      PI        $16, 800. 00 


TOTAL  SETTLEMENT  (2) 


$39 , 743 . 20 


INDEX 


632091 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meetin,  of  '      JUNE  22^993 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUMTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  ^   Zl_  


WHEREAS,  Wildland  fires  and  other  forms  of  trespass  pose  a  serious  threat  to 
the  protection  of  San  Francisco  watershed  lands  in  Alameda,  Santa  Clara  and  San  Mateo 
counties;  and 

WHEREAS,  A  major  fire  on  the  watersheds  would  limit  the  use  local  reservoirs 
operationally,  cause  severe  erosion  of  watershed  lands,  degrade  water  quality  and 
discharge  sediment  into  local  reservoirs;  and 

WHEREAS,  The  costs  of  suppressing,  compensating  others  for  property  damage 
and  restoring  the  watersheds  after  a  major  fire  are  extremely  high;  and 

WHEREAS,  Detection  and  prevention  by  aerial  surveillance  followed  by 
immediate  suppression  of  small  fires  reduces  the  potential  of  major  fires  from  occurring; 
and 

WHEREAS,  The  East  Bay  Regional  Park  District  has  an  active  helicopter 
surveillance  patrol  program  for  park  lands  and  watershed  lands  adjacent  to  park  lands; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  of  the 
Water  Department  to  extend  the  current  administrative  agreement  with  the  East  Bay 
Regional  Park  District  for  additional  aerial  surveillance  patrols  into  the  remote  ares  of 
the  watersheds  for  the  fiscal  year  1993-94. 


A:\Admin\EBRPD 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE  221993 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  ANO  COUNTY  OF  SAN  FRANCISCO 


33-OlBO 

RESOLUTION  No. .  


WHEREAS,  under  the  authority  of  Charter  Section  3.501, 
the  General  IVfenager,  PUC  is  authorized  to  make  Non  Civil  Service 
and  Temporary  appointments  and  romovals  therefron;  and 


WHEREAS,  such  appointments  and  removals  have  been 
ordered  by  the  General  lyfenager,  FUG;  and 


WHEREAS,  the  General  IVfenager,  PUC,  has  requested 
comdssion,  ratification  and  approval  of  such  appointments  and 
removals;  now  therefore  be  it 


RESOLVED,  the  Public  Utilities  Ccmnission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Tenporary 
appointments  and  removals  for  the  month  of  April,  1993. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE  2  2  1993 — 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

33^181 

RESOLUTION  No.   


WHEREAS,  The  Public  Utilities  Commission  entered  into  a  three  year  contract  with  the 
environmental  consulting  firm  of  Harding  Lawson  Associates,  303  Second  Street,  Suite  620 
North,  San  Francisco,  CA  94107  and  has  since  twice  increased  the  authority  to  expend  under 
the  terms  of  the  contract  to  a  current  figure  of  $1,100,000;  and 

WHEREAS,  Both  the  three  year  term  of  the  contract  and  the  $1 ,100,000  authorization  to 
expend  under  the  contract  will  be  exhausted  during  the  summer  of  1993;  and 

WHEREAS,  There  are  important,  ongoing,  projects  underway  which  require  the 
continuing  assistance  of  Harding  Lawson  Associates  to  complete;  and 

WHEREAS,  There  exists  an  urgent  need  for  environmental  consulting  services  to  bring 
Hetch  Hetchy  faculties  into  compliance  with  Regional  Water  Quality  Control  Board  regulations; 
and 

WHEREAS,  $950,000  of  the  proposed  increase  in  authorization  to  expend  will  not  be 
funded,  nor  is  it  authorized  to  be  funded,  from  PUC  funds  but  by  the  Department  of  Parking 
and  Traffic,  and 

WHEREAS,  Article  IV,  Section  2  of  the  Agreement  between  the  City  and  Harding  Lawson 
Associates  provides  the  means  to  extend  the  term  of  the  Agreement,  and 

WHEREAS,  Article  V,  Section  1  of  the  Agreement  between  the  City  and 
Harding  Lawson  Associates  provides  the  means  to  increase  the  authority  to  expend  under  the 
terms  of  the  contract,  and 

WHEREAS,  Funds  exist  for  the  PUC  funded  part  of  the  contract  in  Projects  783,  785  and 
793,  now,  therefore,  be  it 

RESOLVED,  That  the  Commission  hereby  authorizes  a  contract  amendment  increasing 
the  term  of  the  contract  from  36  months  to  48  months  (June  1  5,  1 990  to  June  1  5,  1 994)  and 
the  authorization  to  expend  from  $1,100,000  to  $2,400,000  under  the  terms  of  the  contract 
between  the  City  and  County  of  San  Francisco,  Public  Utilities  Commission  and  Harding 
Lawson  Associates. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ,  JUNE     22  1993 

at  Its  meeting  of  - 


Secretary,  Public  Utilities  Comrinssii 


PUBLIC  UTILITIES  COMIVIISSION 

CITY  AND  COUNTY  OF  SAN  FRANCrSCO 


RESOLUTION  No.   


WHEREAS,   The  Public  Utilities  Commission  entered  into  a  three   (3)  year 
contract  with  the  Environmental  Consulting  firm  of  Clayton  Environmental 
Consultants,   1252  Quarry  Lane,  Post  Office  Box  9019,   Pleasanton,  California 
94566  and  granted  authority  to  expend  $400,000.00  under  the  terms  of  the 
contract;  and 

WHEREAS,   The  term  of  the  contract  will  expire  on  July  20,    1993  and  the 
spending  authority  is  about  to  be  exhausted;  and 

WHEREAS,  On-going  work  remains  to  be  completed,  and  some  additional  work 
has  been  identified;  therefore  be  it 

RESOLVED,   That  this  Commission  hereby  authorizes  a  contract  amendment 
increasing  the  expenditure  authority  from  $400,000.00  to  $650,000.00  and 
extending  the  contract  term  for  an  additional  twelve  (12)  months  to  provide 
for  additional  as  needed  work  under  the  terms  of  the  contract  between  the 
City  and  County  of  San  Francisco  and  Clayton  Environmental  Consultants. 


/  hereby  certify  that  the  foregoint*  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE       22  1993 


Secretary,  Public  Utilities  Conftnission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  PRANCISCO 

RESOLUTION  No.  


WHEREAS,  The  City  of  South  San  Francisco  is  preparing  construction 
contract  documents  to  construct  the  Oyster  Point  Boulevard  Interchange 
and  Grade  Separation  Project  on  South  Airport  Boulevard  in  South  San 
Francisco;  and 

WHEREAS,  The  San  Francisco  Water  Department  owns  and  operates  Crystal 
Spring  pipeline  Nos.  1,  2,  and  3  along  South  Airport  Boulevard  and 
modifications  to  the  SFWD  facilities  are  necessary  to  accommodate 
construction  of  the  South  San  Francisco  improvements;  and 

WHEREAS,  South  San  Francisco  agrees  to  coordinate  the  design  and 
construction  of  South  San  Francisco  improvements  and  SFWD 
modifications  by  preparing  the  design  and  joint  construction  bid 
documents ;  now ,   therefore ,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the  General 
Manager  of  the  Public  Utilities  Commission  to  enter  into  agreement 
with  City  of  South  San  Francisco  pending  Board  of  Supervisors  approval 
on  the  indemnification  clause. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE  221993 


at  its  meeting  of . 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  


WHEREAS,  The  Public  Utilities  Commission  entered  into  a  three  (3)  year 
contract  with  the  environmental  consulting  firm  of  Ecology  and  Environment,  Inc.,  160 
Spear  Street,  San  Francisco  California  94105  and  granted  authority  to  expend 
$300,000  under  the  terms  of  the  contract;  and 

WHEREAS,  The  term  of  the  contract  will  expire  on  October  20.  1993  and 
the  spending  authority  is  nearly  exhausted;  and 

WHEREAS,  On-going  work  remains  to  be  completed  and  additional  work 
has  been  identified;  now  THEREFORE  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  a  contract 
amendment  increasing  the  authority  to  expend  from  $300,000.00  to  $650,000.00  and 
extend  the  contract  term  for  an  additional  twelve  (12)  months  under  the  terms  of  the 
contract  between  the  City  and  County  of  San  Francisco  and  Ecology  and  Environment 
Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     22  1993 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


33-0185 

RESOLUTION  No.  ^  


WHEREAS,  Under  Water  Department  Contract  No.  W0-2131R, 
permanent  work  platforms  will  be  provided  at  various  valve  boxes 
installed  in  San  Mateo,  Santa  Clara,  and  Alameda  Counties;  and 

WHEREAS,  On  May  4,  1993,  the  Public  Utilities  Commission 
received  bids  for  the  subject  contract;  and 

WHEREAS,  The  low  bid  submitted  by  Armour  Steel  Company,  Inc. 
did  not  meet  the  subcontracting  goals;  and 

WHEREAS,  The  PUC  Director  of  Contract  Compliance  determined 
that  the  second  low  bid  submitted  by  M.C.  Construction  met  the 
requirements  of  the  San  Francisco  Ordinance  No.  190-91,  MBE/WBE/LBE 
preference  and  recommended  that  the  contract  be  awarded  to  them; 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco 
Water  Department  Contract  No.  WD-2131R,  Install  Permanent  Work 
Platforms/Water  Supply  and  Treatment  Division,  in  the  amount  of 
$99,405.00  to  M.C.  Construction,  5843  Arl ington  Boulevard, 
Richmond,  California  94805,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,  its  meerin,  of  JWE  221993 


Secretary,  Pu 


^cretary.  Public  Utilities  Co/flmission 


PUBLIC  UTILITIES  COMMISSION 


CORRECTED 


CrrV  AND  COUNTY  of  SAN  FRANCISCO 


RESOLUTION  No. 


93-0186 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  WD-2153,  Repaying  of 
Street  and  Sidewalk  Openings  is  to  be  performed  during  the  fiscal  year  ending  June  30,  1994;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on  April  27,  1993;  and 

WHEREAS,  The  second  low  bidder,  Stacy  and  Witbeck,  Inc.,  by  letter  dated  April  30,  1993, 
submitted  a  protest  against  the  award  of  this  contract  to  the  low  bidder,  A.  Ruiz  Construction  Co., 
Inc.,  and 

WHEREAS,  PUC  Counsel  reviewed  the  protest  and  advised  Stacy  and  Witbeck  that  it  is  the 
City's  position  that  the  grounds  noted  in  Stacy's  letter  of  April  30,  1993,  do  not  render  invalid  the  bid 
submitted  by  A.  Ruiz  Construction  Company  and  Associates,  Inc.,  and  further  advised  Stacy  that  PUC 
intended  to  proceed  with  award  to  Ruiz  on  June  8,  1993;  and 

WHEREAS,  By  letters  dated  June  3,  1993,  Stacy  and  Stacy's  Attorney  advanced  legal 
arguments  and  further  protested  the  intended  award  to  A.  Ruiz,  whereupon  the  award  was  removed 
from  the  June  8,  1993,  PUC  agenda  to  provide  for  evaluation  of  the  legal  arguments  set  forth  by 
Stacy's  Attorney;  and 

WHEREAS,  PUC  Counsel  deems  the  bid  submitted  by  A.  Ruiz  to  be  valid  provided  that  a 
listed  subcontractor,  J.  Chavez,  who,  at  the  time  of  bid,  did  not  possess  the  appropriate  contractor's 
license  for  the  subcontract  work  listed,  be  replaced  with  another  MBE  subcontractor  who  did  possess 
the  appropriate  license  at  the  time  of  bid;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  waives  as  minor  technical  defects  the  irregularities 
noted  by  Stacy  and  by  Staff  in  the  bid  submitted  by  A.  Ruiz  and  Associates;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water  Department  Contract 
No.  WD-2153,  Repaving  of  Street  and  Sidewalk  Openings  for  the  San  Francisco  Water  Department 
for  the  Fiscal  Year  Ending  June  30,  1994,  in  the  amount  of  $1,423,990  to  A.  Ruiz  Construction 
Company  and  Associates,  Inc.  1615  Cortland  Avenue,  San  Francisco,  CA  94110  as  the  lowest 
responsive  bidder;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  the  substitution  of  Ricardo  D.  Ramirez 
Corporation  for  the  unlicensed  listed  subcontractor,  J.  Chavez. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


June  22.  1993 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CrrV  AND  COUMTY  OF  SAN  FRANCISCO 

93^)187 

RESOLUTION  No.  


WHEREAS,  The  Municipal  Railway's  current  fleet  of  128  Light  Rail  Vehicles  is  in  need  of 
replacement:  and 

WHEREAS,  In  September  1 991 ,  the  Federal  Transit  Administration  approved  a  request  from 
the  PUC  to  reduce  the  LRVs'  useful  life  from  25  to  15  years;  and 

WHEREAS,  The  estimated  cost  of  replacing  128  vehicles  will  be  at  least  $407  million;  and 

WHEREAS,  A  total  of  $1 13,077,142  has  been  allocated  to  date  from  federal,  state,  regional 
and  local  sources  for  the  LRV  purchases;  and 

WHEREAS,  This  Commission  will  seek  permission  to  use  a  portion  of  state  and  federal  funds 
previously  programmed  or  allocated  for  expansion  LRVs  to  now  be  programmed  or  allocated  for 
replacement  LRVs:  and 

WHEREAS,  $85,302,000  in  state  rail  bond  and  Flexible  Congestion  Relief  funds  have  been 
programmed  for  LRV  purchase,  and  this  Commission  will  seek  reprogramming  of  $22,723,774  currently 
programmed  for  other  Muni  projects,  for  LRV  purchases;  and 

WHEREAS,  The  S.F.  County  Transportation  Authority  has  programmed  and/or  allocated 
$56,499,000  for  LRV  purchases  in  its  strategic  plan;  and 

WHEREAS,  The  County  of  San  Francisco  is  seeking  $23,700,000  in  state  and  federal  flexible 
funds  for  LRV  replacement;  and 

WHEREAS,  The  Metropolitan  Transportation  Commission  intends  to  program  Federal  Section 
3  Fixed  Guideway  funds  for  LRV  replacement  for  the  years  FY  1999-2000  in  its  FY  94  interim 
Transportation  Improvement  Program;  and 

WHEREAS,  Preliminary  estimates  from  MTC  are  that  $182,544,379  in  Federal  Section  3 
Fixed  Guideway  funds  are  available  for  programming  for  LRV  replacement  in  the  FY  94  TIP;  and 

WHEREAS,  Approval  of  additional  programming  for  LRV  replacement  by  MTC  is  contingent 
upon  a  commitment  by  the  PUC  to  fund  the  remaining  cost  of  the  LRV  replacement  projects  from  non- 
federal and  federal  flexible  funds;  NOW,  THEREFORE,  BE  IT 

RESOLVED,  That  this  Commission  commits  to  programming  a  total  of  $20,000,000  in  Transit 
Impact  Development  Fee  funds  through  FY  2000  for  the  LRV  purchase  project;  and  BE  IT 
FURTHER 

RESOLVED,  That  this  Commission  commits  to  funding  the  remaining  cost,  above  Section 
3  and  TIDF  funding,  of  the  LRV  project  from  federal,  state,  and  Transportation  Authority  sources  listed 
above.  Should  FCR,  STP  or  CMAQ  funds  not  be  programmed  as  estimated,  the  SFPUC  will  find 
alternative  sources  of  revenue  or  reduce  the  cost  of  the  project  to  meet  the  shortfall. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  ^f  JUNE  221993 


Secretary.  Public  Utilities  Commission 


PUBLiC  UTILITIES  COMMISSION 

CflY  AND  COUNTY  OF  SAN  FRANCISCO 


93-G188 

RESOLUTION  No.     

WHEREAS,  Transportation  Sales  Taxes  are  available  for  San  Francisco 
Municipal  Railway  Projects  and  opertations;  and 

WHEREAS,  The  proposed  allocation  includes  the  following  projects: 


1 .  Muni  Metro  Turnback  $  7.852,282 

2.  Diesel  Bus  Replacement  (Specs)  250,000 

3.  Diesel  Bus  Rehabilitation  916,467 

4.  Trolley  Bus  Purchase  2,945,000 

5.  Fixed  Facility  Rehabilitation  225,000 

6.  Miscellaneous  Equipment  132,750 

7.  F-MARKET  Streetcar  Line  1,000,000 

8.  Rail  Trolley  Study  112.500 

9.  Metro  Accessibility  Improvements  296,700 

10.  Operator  Restrooms  160,000 

11.  LRV  Purchase  6,000,000 

12.  Advanced  Train  Control  System  5,750,000 

13.  Wayside  Fare  Collection  Equipment  250,000 

14.  Cable  Car  Renovation  64,250 

15.  Boarding  Platforms/Bus  Stops  237.260 

16.  LRV  Mods  800.000 

17.  Rail  Corridor  Project  Management  90,000 


WHEREAS,  The  proposed  allocation  includes  the  following  operating  funds 

1.  Articulated  Diesel  Coach  Clean  Air  Demonstration  $212,500 

2.  Trolley  Coach  Lift  Maintenance  262.500 

3.  Grants  Getting  Staff  and  Support  250,000 

4.  Paratransit  Contract  Van  &  Taxi  Services  4,100,000 

WHEREAS.  These  projects  all  ranked  high  in  the  Municipal  Railway  Capital 
Improvement  Program  and  the  Regional  and  State  Transportation  Improvement 
Programs,  and  the  San  Francisco  Congestion  Management  Plan;  and 

WHEREAS,  All  of  the  projects  in  this  application  address  serious  transportation 
problems  in  San  Francisco's  transit  and  paratransit  systems  and  are  ready  for  funding 
in  the  next  fiscal  year;  and 

WHEREAS,  The  San  Francisco  Transportation  Authority  programmed  Sales  Tax 
funds  for  MUNI's  capital  program;  now,  THEREFORE  be  it 

RESOLVED.  That  the  Assistant  General  Manager,  Finance,  Public  Utilities 
Commission  is  hereby  authorized  to  apply  for,  accept,  and  expend  $31,907,209  from 
Transportation  Sales  Tax;  and  be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager,  Finance,  is 
authorized  to  execute  any  fund  agreements  with  the  Transportation  Authority  to  accept 
these  funds. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE  221993 

at  its  meeting  of   


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

33—0189 

RESOLUTION  Na   .  


WHEREAS,  On  June  8.  1993,  the  Public  Utilities  Commission  adopted  Resolution  No. 
93-0173,  awarding  Bureau  of  Light,  Heat  and  Power  Contract  No.  BLHP-202,  Maintenance, 
Repair  and  Alterations  of  City-owned  Street  Lighting  Systems,  Fiscal  Year  1993-94  to  the 
Department  of  Electricity  and  Telecommunications,  as  the  lowest  responsive  bidder;  and 


WHEREAS,  The  Commission  has  received  subsequent  protests  and  requests  for 
reconsideration;  now,  therefore,  be  it 


RESOLVED,  That  this  Commission  will  reconsider  the  award  of  Contract  No.  BLHP-202. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE  221993 


at  its  meeting  of. 


Secretary.  Public  Utilities  Comrmssion 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities ,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 
SPECIFIED  SPECIALS 
PRAYER 


TYPE 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


Non-Litigated : 
None 

Litigated : 

Maria  Erickson  90-T-5068-1 
S94 1-675  Unspecified 

Judgment : 

None 

TOTAL  SETTLEMENT  (1) 


$90,843.46  1-7 


01-31-91  PI 


$72 , 500 . 00 


$72 , 500. 00 


INDEX 


632091 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,         JUNE  221993 

at  Us  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUr*TY  OF  SAN  FRANCISCO 

33-0131 

RESOLUrrON  No.   


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities ,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT   &  ACCIDENT  NO.    &  ACCIDENT 

COURT  NO.  SPECIFIED            SPECIALS     TYPE  DATE  PI/PD  SETTLEMENT 

PRAYER 

Non-Litigated: 
None 

Litigated: 

Beverly  Marks  91-B-0525-2          $42,190.00       6-3  10-26-91     PI  $42,500.00 

S942-840  $250,000.00 

Judgment : 

None 

TOTAL  SETTLEMENT    (1)  $4  2,500.00 


INDEX 


632091 


SUB  OBJECT  1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  J"NE  221993 


Secretary,  Public  Utilities  Cormniss 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTV  OF  SAN  FRANCISCO 

RESOLUTION  No.   


WHEREAS,  on  June  12,  1993  the  Public  Utilities  Commission 
met  in  Executive  Session  to  consider  the  settlement  in  the  case 
Nusia  Apfelbaum  v.  CCSF,  San  Francisco  Superior  Court  No.  941-589; 

WHEREAS,  the  proposed  settlement  called  for  the  City  to  pay 
$367,000  and  costs  to  Nusia  Apfelbaum  and  $35,000  and  costs  to 
David  Apfelbaum; 

WHEREAS,  the  City  Attorney  recommended  the  settlement  be 
approved; 

WHEREAS,  after  due  consideration,  the  Commission  rejected 
the  settlement; 

It  is  hereby  resolved  that  the  above  described  settlement 
is  rejected. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE  22  1993 


Secretary,  Public  Utilities  Commission 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 

SPECUL  MEETING 

Room  282,  City  Hall 
4:00  P.M. 
June  29,  1993 


DEPARTMENTS 
Municipal  Railway 
Water  Department 
Hetcb  Hetchy 


COMMISSIONERS 
Kay  K.  Yu,  President 
Michael  E.  Hardeman,  Vice  President 
Victor  G.  Makras 
James  D.  Jefferson 
Patricia  A.  Carson 

BUREAUS 
Energy  Conservation 

Engineering  and  Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and  Productivity 

Personnel  and  Training 


Anson  B.  Moran 
ACTING  GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 
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Call  to  Order: 


4:10  p.m. 


Present:  President    Kay    K.    Yu,    Vice    President    Michael    E.  Hardeman, 

Commissioner  Victor  G.  Makras,  Commissioner  James  D.  Jefferson, 
Commissioner  Patricia  A.  Carson 

Commissioner  Hardeman  arrived  at  4:12  p.m. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 

************************* 


RESOLUTION 
NO. 


On  motion  of  President  Yu,  seconded  by  Commissioner  Carson,  the 
following  resolution  was  adopted: 

93-0193         HH       Sustaining  the  award  of  Bureau  of  Light,  Heat  and  Power  Contract 

No.  BLHP-202,  Maintenance,  Repair  and  Alterations  of  City-Owned 
Street  Lighting  Systems,  to  the  Department  of  Electricity  and 
Telecommunications. 

VOTE:     AYES    -    Yu.  Hardeman,  Carson 

NOES  -    Makras,  Jefferson 
Commissioner  Jefferson  was  excused  at  5:50  p.m. 


On  motion  of  President  Yu,  seconded  by  Commissioner  Hardeman, 
the  following  resolution  was  adopted: 

93-0194         WD      Approving  the  agreement  between  the  City  and  County  of  San 

Francisco  Water  Department  and  its  suburban  customers  to  provide 
data  collected  from  continuous  monitoring  of  the  transmission 
system,  to  the  State  Department  of  Health  Services. 

VOTE:     AYES    -    Yu,  Hardeman,  Makras,  Carson 

ABSENT  -  Jefferson 
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Resolution  No.  93-0193:  Sustaining  the  award  of  Bureau  of  Light,  Heat  and  Power  Contract 
No.  BLHP-202.  Maintenance,  Repair  and  Alterations  of  City-Owned  Street  Lighting  Systems, 
to  the  Department  of  Electricity  and  Telecommunications 

President  Yu  opened  the  meeting  explaining  that  the  contract  award  was  brought  for 
reconsideration  due  to  protests  received  from  A.  Ruiz  Construction  Co.  that  the  bidding 
process  was  not  fully  competitive.  She  explained  that  the  contract  award  complied  with  the 
City  Charter  and  the  Administrative  Code  and  that  by  law  the  contract  should  be  awarded 
to  the  Department  of  Electricity,  who  was  the  lowest  responsive  bidder. 

Richard  Stromberg,  counsel  for  A.  Ruiz  Construction  Co..  argued  that  private  contractors 
were  held  to  standards  different  from  the  Department  of  Electricity.  The  major  issues  he 
raised  were  compliance  with  the  MBEMBE  Ordinance,  hiring  of  subcontractors,  and  posting 
of  surety  bonds.  He  stated  that  private  bidders  were  not  notified  that  the  Department  of 
Electricity  would  be  given  such  advantages.  He  said  that  the  bidding  process  created  an 
inequity  for  private  bidders.  He  stated  that  private  bidders  incur  more  overhead  costs  in 
complying  with  bid  requirements  and  that  is  why  their  bids  turn  out  higher  than  a  City 
department's  bid.  He  requested  that  the  Commission  authorize  rebidding  of  the  contract  and 
apply  the  same  standards  to  all  bidders  whether  it  be  a  City  department  or  private 
contractor. 

Robin  Reitzes,  Deputy  City  Attorney,  responded  to  the  issues  raised  by  Mr.  Stromberg.  On 
the  issue  of  inequity,  Ms.  Reitzes  said  that  public  bidding  was  established  for  the  benefit  of 
the  public  entity  and  not  the  private  contractors.  The  San  Francisco  Charter  provides  that 
a  department  shall  not  be  required  to  furnish  security  or  submit  financial  information. 
Regarding  the  notice  issue,  Ms.  Reitzes  said  that  there  were  no  notice  requirements  for  the 
City  to  notify  other  bidders  when  a  City  department  bids. 

Commissioner  Makras  asked  whether  the  Department  of  Electricity  has  the  necessary  work 
force  to  perform  the  contract  considering  the  budget  cuts  all  City  departments  had  to  face 
this  year. 

Edwin  Lee,  Director,  Human  Rights  Commission,  stated  that  the  Public  Utilities  Commission 
has  the  best  record  in  complying  with  the  MBEAWBE  Ordinance.  He  advised  that  in  cases 
when  a  City  department  may  bid  on  a  contract,  the  bid  notice  should  provide  full  disclosure 
of  exemptions  that  would  be  given  to  a  City  department. 

Stan  Smith,  Secretary,  S.F.  Building  Trades  Council,  inquired  whether  the  Department  of 
Electricity,  pays  their  employees  the  prevailing  wage  for  private  employment.  George 
Krueger,  Utilities  General  Counsel,  responded  that  the  Controller  approved  the  contract.  He 
stated  that  the  Controller  believed  that  the  Salary  Standardization  Ordinance  is  higher  than 
the  prevailing  wage  in  this  contract. 
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/n  response  to  Commissioner  Makras"  question  on  the  work  force  issue,  Dan  McFarland, 
General  Manager.  Department  of  Electricity  &  Telecommunications,  stated  that  they  are 
hiring  four  additional  positions  and  moving  two  7338  s  to  work  on  this  contract.  He  stated 
that  the  Department  of  Electricity  &  Telecommunications  has  actively  pursued  the  goals  of 
the  Equal  Employment  Opportunity  regulations.  He  commented  that  the  contract  award  to 
their  department  is  a  direct  saving  to  the  general  fund. 

Commissioner  Jefferson  emphasized  that  he  had  no  problems  wWh  the  Department  of 
Electricity  performing  the  contract  work;  however,  he  was  concerned  about  the  integrity  of 
the  bidding  process. 

Commissioner  Hardeman  stated  that  he  was  contacted  by  the  Mayor's  Office  conveying  their 
desire  to  keep  all  City  departments  functioning.  He  stated  that  he  supported  the  prevailing 
wage  requirements.  He  urged  the  Director  of  Contract  Compliance  and  staff  to  ensure  that 
prevailing  wage  is  followed  in  all  contracts. 

Commissioner  Makras  requested  staff  to  send  him  the  worksheet  that  the  Controller  used 
to  calculate  the  project's  overhead. 

President  Yu  moved  to  sustain  the  Commission's  action  on  June  8,  1993  to  award  the 
contract  to  the  Department  of  Electricity  &  Telecommunications.  Commissioner  Carson 
seconded.  Commissioners  Makras  and  Jefferson  voted  no.  The  motion  passed  3-2. 


Item  No.  (4):  Adopting  a  rental  policy  for  residential  housing  facilities  owned  by  Hetch 
Hetchy  and  the  Water  Department;  and  approving  the  revised  rent  structure. 

Tlie  rent  structure  proposed  by  staff  for  Hetch  Hetchy  and  Water  Department  housing 
facilities  provides  a  rental  charge  of  $25  per  room/per  month  inclusive  of  utilities,  to  be 
effective  within  90  days  from  the  date  of  adoption  of  the  resolution.  Under  the  structure,  the 
rent  would  be  further  increased  to  the  lesser  of  the  discounted  market  rate  or  $50  per 
room/per  month  effective  July  1,  1994  unless  the  Salary  Standardization  Ordinance  is 
changed. 

President  Yu  stated  that  the  proposed  rent  structure  is  fair.  She  explained  that  the 
Watershed  Keepers  accepted  their  jobs  with  the  understanding  that  housing  is  a  part  of 
employee  benefits.  She  stated  that  the  watershed  keepers  have  enjoyed  this  benefit  for  a 
long  time  and  it  is  now  inevitable  that  there  will  be  a  change  to  make  these  housing  facilities 
more  equitable  for  the  City. 

Commissioner  Carson  emphasized  that  the  Commission  was  not  unmindful  of  the  unique 
positions  of  the  Watershed  Keepers  and  the  defacto  decrease  in  their  salaries.  However, 
she  agreed  that  the  proposed  rent  package  is  appropriate. 
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Commissioner  Hardeman  stated  that  the  proposed  rent  was  high  for  houses  that  were  not 
adequately  maintained.  Commissioner  Yu  responded  that  all  rental  revenues  would  be  used 
to  maintain  and  upgrade  the  housing  facilities. 

Commissioner  Makras  stated  that  he  would  be  voting  against  the  resolution.  He  commented 
that  he  shared  the  sensitivity  of  the  workers  but  he  believed  that  the  proposed  rental  was 
too  low  and  that  the  Commission  has  an  obligation  to  balance  the  assets  of  the  department. 
He  pointed  out  that  the  rent  proposal  by  the  Real  Estate  Department  considered  the  value 
of  the  workers  by  applying  three  types  of  discounts  -  a  remote  location  discount,  25%  market 
value  discount,  and  an  age  and  quality  discount. 

President  Yu  moved  to  approve  the  resolution  submitted  by  staff.  Commissioner  Carson 
seconded.  Commissioners  Makras  and  Hardeman  voted  no.  The  motion  failed,  2-2. 

Commissioner  Makras  moved  to  adopt  the  rent  recommendations  of  the  Department  of  Real 
Estate,  approve  the  three  types  of  discounts,  and  step  up  the  recommendation  over  a  three- 
year  period  (Vs  each  year  for  three  years).  The  motion  died  for  lack  of  a  second. 

Commissioner  Hardeman  moved  to  adopt  a  monthly  rental  charge  of  $50  for  one  bedroom, 
$75  for  two  bedrooms,  and  $100  for  three-bedrooms  or  more.  The  motion  died  for  lack  of 
a  second. 

Commissioner  Hardeman  made  a  motion  for  discontinuance  of  the  item.  Commissioner 
Carson  seconded.  Commissioner  Hardeman  withdrew  his  motion. 

President  Yu  moved  to  continue  this  item  to  give  Commissioner  Jefferson  an  opportunity  to 
vote  on  the  matter.  Commissioner  Carson  seconded.  Commissioner  Hardeman  voted  nay. 
The  motion  passed  3-1. 


************************* 


THEREUPON.  THE  MEETING  WAS  ADJOURNED:    6:10  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

crrr  ano  county  of  san  Francisco 


RESOLUTION  No. 


93-0193 


WHEREAS,  On  June  8,  1993,  the  Public  Utilities  Commission  adopted  Resolution  No.  93-0173, 
awarding  Bureau  of  Light,  Heat  and  Power  Contract  No.  BLHP-202,  Maintenance,  Repair  and 
Alterations  of  City-owned  Street  Lighting  Systems,  Fiscal  Year  1993-94  to  the  Department  of 
Electricity  and  Telecommunications,  as  the  lowest  responsive  bidder;  and 


WHEREAS,  In  response  to  protests  and  requests  for  reconsideration  of  the  award,  the 
Commission  held  a  Special  Meeting  on  June  29,  1993  to  hear  the  matter;  now,  therefore,  be  it 


RESOLVED,  That  this  Commission  sustains  the  award  of  Bureau  of  Light,  Heat  and  Power 
Contract  No.  BLHP-202,  Maintenance.  Repair  and  Alterations  of  City-owned  Street  Lighting 
Systems,  to  the  Department  of  Electricity  and  Telecommunications. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  n^eetin,  of  JUNE        29  1993_ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


crrv  AND  COUNTY  of  san  francisco 


RESOLUTION  No. 


WHEREAS,  Continuous  monitoring  of  the  residual  disinfectant 
concentration  in  water  entering  the  distribution  system  is  one  of  the 
filtration  avoidance  criteria  required  under  federal  surface  water  treatment 
regulations;  and 

WHEREAS,  The  City  and  the  Suburban  Agency  are  each  interested 
in  meeting  filtration  avoidance  criteria;  and 

WHEREAS,  The  City  is  willing  to  perform  certain  monitoring 
activities  which  the  parties  anticipate  will  satisfy  the  California  Department 
of  Health  Services  and  the  U.S.  Environmental  Protection  Agency  as  to 
this  criterion,  on  the  terms  contained  in  this  Agreement,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  attached 
Agreement  between  the  City  and  its  respective  signatory  Suburban  Agency, 
Exhibit  A,  to  be  effective  June  29,  1993. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE  29  ^^^3  _  


MINUTES 

PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 


REGULAR  MEETING 
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2:00  P.M. 
July  13,  1993 


DEPARTMENTS 
Municipal  Railway 
Water  Department 
Hetch  Hetchy 


COMMISSIONERS 
Kay  K.  Yu,  President 
Michael  E.  Hardeman,  Vice  President 
Victor  G.  Makras 
James  D.  Jefferson 
Patricia  A.  Carson 

BUREAUS 
Energy  Conservation 

Engineering  and  Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and  Productivity 

Personnel  and  Training 


Anson  B.  Moran 
ACTING  GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 
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Call  to  Order: 


2:05  p.m. 


Present;  President    Kay    K.    Yu,    Vice    President    Michael    E.  Hardeman, 

Commissioner  Victor  G.  Makras,  Commissioner  James  D.  Jefferson, 
Commissioner  Patricia  A.  Carson 

On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner  Hardeman,  the  Minutes 
of  the  Regular  Meeting  on  June  22,  1993  were  approved. 

On  motion  of  President  Yu,  seconded  by  Commissioner  Carson,  the  Minutes  of  the  Special 
Meeting  on  June  29,  1993  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 

************************* 

RESOLUTION 
NO. 

On  motion  of  Commissioner  Hardeman,  seconded  by  Conunissioner 
Carson,  the  following  resolution  was  adopted: 

93-0195  BF        Requesting  the  Controller  to  allot  funds  and  to  draw  warrants  against 

such  funds  as  are  or  will  be  available  in  payment  of  claims  against  the 
San  Francisco  Water  Department  totaling  $36,218.62. 

VOTE:     AYES  -    Yu,  Hardeman,  Jefferson,  Carson 

NO     -  Makras 

On  motion  of  Commissioner  Hardeman,  seconded  by  Conunissioner 
Carson  the  following  resolution  was  adopted: 

93-0196  BF        Requesting  the  Controller  to  allot  funds  and  to  draw  warrants  against 

such  funds  as  are  or  wUl  be  available  in  payment  of  claims  against  the 
Municipal  Railway  totaling  $131,621.55. 

VOTE:     AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 
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On  motion  of  Conamissioner  Hardeman,  seconded  by  Commissioner 
Carson  the  following  resolution  was  adopted: 

93-0197  PT         Ratifying  and  approving   the  non  Civil  Service  and  temporary 

appointments  and  removals  for  tlie  month  of  May  1993. 

VOTE:      AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner 
Carson  the  following  resolution  was  adopted: 

93-0198  HH       Authorizing  the  General  Manager  of  the  Public  Utilities  Commission 

to  execute  ihe  Second  Amendment  to  the  agreement  with  McLeod  & 
Associates,  for  economic  consulting  services,  extending  the  contract 
term  to  June  30,  1996,  and  increasing  the  contract  amount  by  $88,000, 
for  a  total  contract  amount  not  to  exceed  $230,000. 

VOTE:     AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Hardeman,  seconded  by  Conunissioner 
Carson  the  following  resolution  was  adopted: 

93-0199  HH       Authorizing  the  General  Manager  of  the  Public  Utilities  Commission 

to  execute  the  first  amendment  to  the  agreement  with  Daniel  B. 
Steiner,  consulting  engineer,  to  increase  the  contract  amount  by 
$300,000,  for  a  total  contract  amount  not  to  exceed  $400,000;  and 
authorizing  Daniel  B.  Steiner  to  subcontracts  with  Synergic  Resources 
Corporation  (SRC),  Jones  &  Stokes,  Hannaford  Consulting,  Inc.  and 
ERM-West. 

VOTE:     AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner 
Carson  the  following  resolution  was  adopted: 

93-0200  UEB      Accepting  the  work  performed  under  San  Francisco  Water  Department 

Contract  No.  WD-2085,  8-Inch  Ductile  Iron  Main  Installation  in  Geary 
Street  between  Jones  and  Kearny  Streets,  as  satisfactorily  completed; 
approving  credit  Contract  Modification  no.  1  in  the  amount  of 
$8,751.00;  authorizing  final  payment  in  the  amount  of  $15,109.00  to  the 
contractor,  Shaw  Pipelines,  Inc.;  and  approving  contract  time  extension 
of  14  calendar  days  due  to  unavoidable  delays. 
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VOTE:      AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner 
Carson  the  following  resolution  was  adopted: 

UEB      Approving  modification  No.  3  to  Water  Department  Contract  No.  WD- 
2134,  Summit  Pump  Station  Standby  Generator  and  Related  Work, 
with'cresci  Electric,  Inc.,  to  extend  contract  completion  time  by  thirty 
(30)  calendar  days. 

VOTE:     AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner 
Carson  the  following  resolution  was  adopted: 

93-0202  UEB      Authorizing  bid  call  for  Water  Department  Contract  No.  WD-2152, 

Crystal  Springs  Pipeline  No.  2,  Section  3  and  Sunset  Supply  Line  - 
Dielectric  Isolation. 

VOTE:     AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner 
Carson  the  following  resolution  was  adopted: 

UEB      Authorizing  bid  call  for  Water  Department  Contract  No.  WD-2155, 
McLaren  Pump  Station  Standby  Generator  and  Related  Work. 

VOTE:     AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner 
Carson  the  following  resolution  was  adopted: 

BMIS  Authorizing  the  General  Manager  of  the  PubUc  UtUities  Commission 
to  extend  the  contract  with  Carlton  &  Associates/E.H.  White  & 
Company  for  the  development  of  computerized  maintenance  systems 
for  Hetch  Hetchy  and  the  Water  Department,  to  December  31,  1993. 

VOTE:     AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson,  the 
foUovdng  resolution  was  adopted: 
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93-0205  GM        Adopting  a  rental  policy  for  residential  housing  facilities  owned  by 

Hetch  Hetchy  and  the  Water  Department;  and  approving  the  revised 
rent  structure. 

VOTE:     AYES  -    Yu,  Jefferson,  Carson 
NOES  -    Hardeman,  Makras 

On  motion  of  Conimissioner  Carson,  seconded  by  President  Yu,  the 
following  resolution  was  adopted: 

93-0206  MR       Recommending  to  the  Board  of  Supervisors  an  Alternative  Municipal 

Railway  Fare  Schedule. 

VOTE:     AYES  -    Yu,  Hardeman,  Jefferson,  Carson 
NO     -  Makras 

On  motion  of  President  Yu,  seconded  by  Conunissioner  Jefferson,  the 
following  resolution  was  adopted: 

93-0207  MR       Directing  staff  to  prepare  an  analysis  of  the  method  and  costs  of 

distribution  of  one-day  passes  and  one-week  passes. 

VOTE:     AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 

On  motion  of  Commissioner  Makras,  seconded  by  President  Yu,  the 
following  resolution  was  adopted: 

93-0208  MR       Approving  the  expansion  of  Contravision  advertising  by  Transit 

Displays  Incorporated  (TDI),  Municipal  Railway's  advertising 
contractor,  to  50  buses  over  the  next  three  years. 

VOTE:     AYES  -    Yu,  Makras,  Jefferson,  Carson 

ABSTAINED     -  Hardeman 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson,  the 
following  resolution  was  adopted: 

93-0209  MR       Designating  Tuesday,  August  24,  1993  at  5:30  P.M.  in  the  Board  of 
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Supervisors  Chambers,  in  City  Hall,  as  the  date,  time  and  place  to 
hold  a  public  hearing  to  consider  possible  reductions  in  Muni  service. 


VOTE:      AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 
NOTE:     Commissioner  Makras  was  excused  at  4:45  p.m. 

On  motion  of  President  Yu,  seconded  by  Conmiissioner  Jefferson,  the 
following  resolution  was  adopted: 

93-0210  MR       Authorizing  the  Municipal  Railway  to  modify  the  existing  contract 

with  Booz,  Allen  and  Hamilton,  Inc.,  for  consulting  engineering 
services  for  the  procurement  of  Articulated  Trolley  Coaches,  extending 
the  contract  term  to  June  30,  1995. 

VOTE:     AYES  -    Yu,  Hardeman,  Jefferson,  Carson 

On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu,  the 
following  resolution  was  adopted: 

93-0211  MR       Authorizing  the  Public  Utilities  Commission  Acting  General  Manager 

to  negotiate  and  execute  a  contract  with  Crain  and  Associates  to 
provide  financial  planning  services  for  the  San  Francisco  paratransit 
program  at  a  cost  not  to  exceed  $40,000. 

VOTE:     AYES  -    Yu,  Hardeman,  Jefferson,  Carson 

On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson,  the 
following  resolution  was  adopted. 

93-0212  WD      Authorizing  the  Water  Department  to  prepare  an  agreement  with 

Santa  Clara  Valley  Water  District  (SCVWD)  to  pay  for  the  Water 
Departments  share  of  the  cost  of  relocating  Bay  Division  Pipe  Line 
Nos.  3  and  4  to  an  underground  alignment,  in  the  amount  of 
$170,186. 

VOTE:     AYES  -    Yu,  Hardeman,  Jefferson,  Carson 

On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson,  the 
following  resolution  was  adopted: 
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93-0213  UEB       Authorizing  bid  call  for  Municipal  Railway  Contract  No.  MR-llOl, 

Upper  Market  Street  Transit  Thorougl-ifare  Project,  Phase  4  -  11th 
Street  to  Duboce  Avenue  -  General  Construction. 

VOTE:      AYES  -    Yu,  Hardeman,  Jefferson,  Carson 

On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson,  the 
following  resolution  was  adopted: 

93-0214  MR       Approving  settlement  of  litigation  in  the  case  of  Murphy  v.  CCSF, 

Superior  Court  No.  939-135. 

VOTE:     AYES  -    Yu,  Jefferson,  Carson 

NO     -  Hardeman 

On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu,  the 
foUovidng  resolution  was  adopted: 

93-0215  MR       Approving  settlement  of  litigation  in  the  case  of  Boles  v.  CCSF,  et.al., 

S.F.  Superior  Court  No.  914-053. 

VOTE:  AYES  -    Yu,  Hardeman,  Jefferson,  Carson 

COMMUNICATIONS 

President  Yu  directed  staff  to  respond  to  Commissioner  Makras'  letter  regarding  revenue 
recommendations  for  the  Municipal  Railway. 

INTRODUCTION  OF  OLD  BUSINESS 

Commissioner  Hardeman  commented  about  the  festivity  held  to  celebrate  the  water  spill  at 
O-Shaughnessy  Dam.  He  complimented  staff  for  doing  an  outstanding  job  of  organizing  the 
function.  He  stated  that  no  City  funds  were  used  for  the  festivity. 
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GENERAL  MANAGER'S  REPORT 

Anson  B.  Moran,  Acting  General,  Manager,  Public  Utilities  Cominission,  reported  that  PUC's 
budget  would  be  heard  by  the  Board  of  Supervisors'  Budget  Committee  Friday,  June  16, 1993. 
He  stated  that  the  budget  contained  a  $5.5  million  shortfall  for  the  Municipal  Railway. 

Commissioner  Makras  requested  staff  to  provide  information  regarding  the  specific  days  the 
Municipal  Railway  meet  its  scheduled  level  of  service  within  the  last  quarter. 

In  response  to  questions  from  Commissioner  Makras,  Mr.  Moran  stated  that  if  the  $5.5  million 
shortfall  is  filled  by  \he  Board  of  Supervisors  and  if  there's  no  impact  on  the  revenue  side, 
there  would  be  no  service  cuts.  Mr.  Moran  stated  that  the  Municipal  Railway's  current 
budget  level  could  only  provide  marginal  service.  Commissioner  Makras  asked  what  is  die 
level  of  funding  necessary  to  provide  full  scheduled  service.  He  commented  that  he  would 
like  to  see  a  real  budget  that  would  provide  a  better  than  marginal  level  of  service.  President 
Yu  stated  that  budget  related  issues  have  to  be  decided  not  only  by  the  Public  Utilities 
Commission  but  die  Mayor's  Office  and  the  Board  of  Supervisors  as  well. 
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PUBLIC  COMMENTS 

Samuel  Ganzcaruk,  commented  about  service  missed  on  Muni  lines  5,  26,  and  44.  He 
complained  about  non  functiorung  doors  on  some  Miani  buses  and  Light  Rail  Vehicles  (LRV's). 

Norman  Rolfe  of  San  Francisco  Tomorrow,  spoke  urging  the  Commission  to  support  the  core 
area  transit  district  fee. 

James  Bryant,  representative  of  Local  790,  stated  that  all  Muni  stations,  except  tlie  West  Portal 
Station,  have  functiorung  change  machines.  Johnny  Stein,  Municipal  Railway's  General 
Manager,  stated  that  Mimi  staff  would  complete  installation  of  the  change  machine  in  West 
Portal  next  week. 

Commissioner  Jefferson  asked  whether  die  Police  Department  would  no  longer  provide 
security  services  for  the  Muiucipal  Railway.  Mr.  Moran  replied  that  the  PoUce  Department 
would  still  provide  security  services  but  only  on  a  straight-time  basis  as  opposed  to  the 
current  overtime  arrangement.  He  said  that  he  would  meet  with  staff  from  the  Mayor's  Office 
and  the  Police  Department  to  ensure  that  the  Pohce  Department  would  provide  all  services 
paid  for  by  the  Municipal  Railway. 

Bobbie  Browi^,  representative  of  die  Transport  Workers  Uruon,  Local  250A,  commented  that 
the  Municipal  Railway  would  be  getting  a  reduced  level  of  service  from  the  Police 
Department  by  using  straight  time. 
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Item  9(f):  Awarding  San  Francisco  Water  Department  Contract  No.  WD-2064R,  36-Inch  Steel 
Main  Installation  in  Dolores  Street  between  San  Jose  and  25th  Streets,  25th  Street  between 
Dolores  and  Sanchez  Streets,  Sanchez  Street  between  25th  and  22nd  Streets,  and  22nd  Street 
between  Sanchez  and  Castro  Streets,  in  the  amount  of  $2,302,364.00  to  A.  Ruiz  ConstrucUon 
Company  and  Associates/Ranger  PipeUnes,  Inc. 

This  item  was  continued  to  the  next  regular  Commission  meeting  to  allow  time  for  the 
Commissioners  to  review  the  project. 

Resolution  No.  93-0205:  Adopting  a  rental  policy  for  residential  housing  faciUties  owned  by 
Hetch  Hetchy  and  the  Water  Department;  and  approving  the  revised  rent  structure. 

Jack  O'Shea,  a  Watershed  Keeper,  commented  that  the  rent  increase  would  further  raise 
employees'  out-of-pocket  expenses.  He  stated  that  the  San  Mateo  County  recently  raised  their 
possessionary  taxes  because  of  the  rent  increase. 

Commissioner  Hardeman  stated  that  the  rent  increase  is  unfair  to  the  watershed  keepers.  He 
suggested  tliat  the  Commission  should  decide  whether  the  City  should  bear  the  cost  of 
possessionary  taxes. 

Commissioner  Jefferson  commented  that  he  supported  staff's  recommendation.  He  stated  that 
the  staff's  proposal  addressed  the  Comnussion's  objective  to  increase  the  rental  rates  up  to 
current  fair  market  value  and  to  recogiuze  special  circumstances  by  applying  a  discount.  He 
said  that  the  issues  and  concerns  of  all  parties  affected  by  the  change  were  also  considered. 

President  Yu  moved  to  adopt  the  resolution  increasing  the  rent  structure  to  $25.00  per  room 
for  residential  housing  facilities  owned  by  Hetch  Hetchy  and  the  Water  Department. 
Commissioner  Jefferson  seconded.  Commissioners  Hardeman  and  Makras  voted  no.  The 
motion  passed  3-2. 

Commissioner  Makras  made  a  motion  to  establish  a  rent  structure,  based  on  the 
recommendation  by  the  Real  Estate  Department,  for  watershed  keepers  who  would  be  hired 
in  the  future.  George  Krueger,  Utilities  General  Counsel,  stated  that  the  Commission  could 
not  vote  on  the  motion  because  it  deals  with  an  issue  separate  from  the  resolution  before  the 
Commission.  President  Yu  directed  staff  to  calendar  this  matter  at  the  next  Commission 
meeting.  James  Bryant,  Local  790  representative,  commented  tiiat  any  decision  regarding 
Commissioner  Makras'  motion  requires  "meet  and  confer"  with  the  union.  President  Yu 
directed  staff  to  advise  the  Commission  regarding  the  "meet  and  confer"  issue. 

Resolution  No.  93-0206:  Reconunending  to  the  Board  of  Supervisors  an  Alternative  Municipal 
Railway  Fare  Schedule. 

President  Yu  stated  that  the  Public  Utilities  Commission  was  requested  by  the  Board  of 
Supervisors  to  review  the  issues  involving  the  Muni  transfer  system.  The  Board  also  asked 
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the  Commission  to  explore  other  alternatives  to  enhance  revenues  for  the  Municipal  Railwray 
instead  of  the  proposed  fare  increase  to  $1.25.  She  stated  that  the  Board  of  Supervisors  had 
indicated  it  would  support  raising  the  cost  of  tlie  monthly  pass  to  $35.00. 

President  Yu  summarized  staff's  proposals,  as  follows:  (1)  replace  transfers  with  $9.00  one- 
week  passes;  (2)  replace  transfers  with  $2.00  one-day  passes;  (3)  limit  transfers  to  one-way; 
and  (4)  replace  transfers  with  $0.80  discount  tokens.  President  Yu  stated  that  tlie  monthly  fast 
passes  and  weekly  passes  would  only  be  effective  for  the  month  or  the  week  they  were 
issued. 

Michelle  Witt,  Director,  Bureau  of  Finance,  discussed  tlie  proposals  ii\  detail.  Ms.  Witt  stated 
that  the  proposals  incorporated  issues  such  as  impact  on  the  Municipal  Railway's  operations, 
drivers'  safety,  and  whether  it  would  elinunate  or  reduce  transfer  fraud. 

Ms.  Witt  explained  that  the  first  alternative  to  totally  eliminate  transfers,  would  generate 
between  $1  n-ullion-$9  million  in  revenues.  She  stated,  however,  that  it  has  a  significant 
negative  impact  on  various  neighborhoods  in  the  City.  She  stated  that  to  mitigate  the  inipact, 
staff  was  proposing  a  one-week  pass  for  those  individuals  who  rides  Muni  three  or  more 
times  a  week.    This  alternative  would  take  four  months  to  implement. 

Ms.  Witt  said  that  the  discount  token  alternative,  would  require  changing  the  cost  of  a  token, 
and  expanding  the  vendor  network.  She  stated  that  it  would  take  three  to  four  montlis  to 
implement  this  alternative. 

Ms.  Witt  stated  that  the  one-time  transfer  option  would  take  several  months  to  complete  and 
no  start-up  cost  would  be  incurred. 

The  following  individuals  conimented: 

Shelley  Salieri  requested  the  Commission  to  leave  the  monthly  pass  effective  for  three  days 
beyond  its  expiration  date. 

PhilUp  Seronick  stated  that  he  favored  eliminating  transfers.  He  requested  the  Commission 
to  leave  the  cost  of  a  discoimt  pass  at  $5. 

Samuel  Ganczaruk  stated  that  the  idea  of  eliminating  Muni  transfers  is  extremely  inequitable. 
He  suggested  replacing  transfers  with  fare  receipts. 

Norman  Rolfe  stated  that  he  opposed  eUminating  transfers.  He  suggested  using  a  machine 
issued  transfers  to  alleviate  transfer  theft. 

Bobbie  Brown,  representative  of  the  Transport  Workers  Union,  spoke  in  favor  of  eliminating 
transfers,  and  implementing  the  weekly  pass  and  discount  token  recommendations. 

Bob  Planthold,  opposed  limiting  transfers  to  one-time  use. 
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Commissioner  Jefferson  suggested  investigating  the  possibility  of  a  machine  operated  system 
that  wouJd  allow  issuance  of  both  one-week  and  one-day  passes. 

Commissioner  Carson  moved  to  recommend  that  the  Board  of  Supervisors  eUminate  Muni 
transfers;  institute  a  change  in  the  fare  structure  to  include  a  one-week  pass  at  $9.00,  use 
discounted  tokens  at  $0.80,  and  raise  tlie  costs  of  the  montlily  pass  to  $35.00  and  the  discount 
pass  to  $8.00.  President  Yu  seconded.  Commissioner  Makras  voted  no.  The  motion  passed 
4-1. 

President  Yu  directed  staff  to  submit  a  resolution  to  the  Board  of  Supervisors  outlining  the 
alternative  proposals  for  the  current  transfer  system,  and  the  Commission's  recommendation. 
The  resolution  should  reflect  that  staff  considered  the  issues  of  equity,  security  and  revenue 
enhancement  in  the  proposals. 


Resolution  No.  93-0207:  Directing  staff  to  prepare  an  analysis  of  the  method  and  costs  of 
distribution  of  one-day  passes  and  one-week  passes. 

President  Yu  moved  to  direct  staff  to  provide  to  the  Commission  an  analysis  of  the 
description,  method  of  distribution  and  the  costs  to  implement  the  one-day  pass  and  the  one- 
week  pass.  Commissioner  Jefferson  seconded.  The  motion  passed  unanimously. 

Resolution  No.  93-0208:  Approving  the  expansion  of  Contravision  advertising  by  Transit 
Displays  Incorporated  (TDI),  Municipal  Railway's  advertising  contractor,  to  50  buses  over  the 
next  three  years. 

Commissioner  Hardeman  requested  that  he  be  allowed  to  abstain  from  voting  on  tl-ds  matter. 
President  Yu  moved  and  Commissioner  Carson  seconded  to  excuse  Commissioner  Hardeman 
from  voting.  The  motion  passed  unanimously. 

The  following  individuals  spoke  opposing  bus-wrap  advertising  project:  Shelley  Salieri  stated 
that  advertising  on  Muni  buses  distracts  the  vision  of  passengers  looking  out  the  window. 
Samuel  Ganczaruck  commented  that  this  project  could  be  violating  the  ordinance  passed  by 
the  Board  of  Supervisors  banning  moving  billboards.  Bob  Planthold  commented  that  Muni 
buses  were  not  readily  recognizable  as  Muni  vehicles. 

Commissioner  Makras  moved  to  adopt  the  resolution.  President  Yu  seconded.  The  motion 
passed  unanimously. 
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ResoJurion  Mo.  93-0209:  Designating  Tuesday,  August  24,  1993  at  5:30  P.M.  in  the  Board  of 
Super\'isors'  Chambers,  in  City  Hall,  as  the  date,  time  and  place  to  hold  a  public  hearing  to 
consider  possible  reductions  in  Muni  service. 

President  Yu  directed  staff  to  submit  a  service  reduction  proposal  for  $3  million  for  the  next 
six  months,  and  a  separate  proposal  amounting  to  $3  million  for  the  following  six  months. 
President  Yu  suggested  identifying  tlie  lines  and  hours  which  are  going  to  be  cut  and  the 
rationale  for  each  reconunendation. 

President  Yu  moved  and  Commissioner  Jefferson  seconded  to  start  the  regular  meeting  on 
August  24, 1993  at  4:00  p.m.  and  hold  the  pubUc  hearing  to  consider  service  reductions  at  5:30 
p.m.  in  the  Board  of  Supervisors'  Chambers  in  City  Hall.  The  motion  passed  unanimously. 

Item  No.  (12):  Discussion  of  Proposed  Charter  Amendment,  establishing  a  Water  and  Power 
Commission  and  a  Commission  and  Department  of  PubUc  Transportation. 

Andy  Moran,  Acting  General  Manager,  Public  Utilities  Conrnnission,  discussed  recent  changes 
in  the  proposed  Charter  Amendment.  They  are  as  follows:  (1)  deternunation  of  the  reporting 
responsibility  of  the  Water  and  Power  Commission,  whether  to  a  Commission  or  to  the  Chief 
Administrative  Officer;  (2)  transfer  of  tlie  Clean  Water  Program  to  the  Water  &  Power 
Commission;  (3)  type  of  appointment  for  the  Water  &  Power  Commission  and  the 
Transportation  Comnaission  were  changed  from  term  appointinents  to  pleasure  appointments; 
and  (4)  revision  of  provisions  regarding  the  transfer  of  surplus  to  the  general  fund.  Mr. 
Moran  stated  that  the  purpose  of  the  amendment  was  to  combine  like  functions. 
Commissioner  Makras  requested  staff  to  complete  the  assessment  of  the  costs  of  breaking  up 
PUC,  including  capital  costs,  such  as  moving  expenses,  computer  systems  and  furniture. 

NOTE:     President  Yu  called  for  a  recess  at  4:45  p.m..    The  meeting  resumed  at  5:00  p.m. 
Conunissioner  Makras  was  excused  at  this  time. 


Item  No.  (13):    Presentation  on  Water  Filtration  Project. 

Steve  Leonard,  Program  Manager  for  the  Water  Treatment  Program,  discussed  the  status  of 
the  water  filtration  project  study.  He  stated  that  the  State  Department  of  Health  and  Services 
advised  that  Hetch  Hetchy  water  meets  the  Environmental  Protection  Agency's  (EPA)  criteria 
for  filtration  avoidance.  He  stated  that  staff  is  on  track  in  terms  of  tlie  compliance  agreement. 

Item  No.  (14):  Review  of  the  Draft  Municipal  Railway  Short  Range  Transit  Plan  and  Capital 
Improvement  Program  1993-2002. 

This  Item  was  contiiiued  to  a  workshop  tliat  would  be  held  on  a  date  to  be  determined. 
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Item  No.  (15):  Autliorizing  the  General  Manager  of  the  San  Francisco  Municipal  Railway  to 
permit  Friends  of  the  Cable  Car  Museum,  Inc.  to  operate  as  curator/concessionaire  in  the 
Cable  Car  Barn  gallery. 

Item  No.  (16):  Authorizing  the  Municipal  Railway  to  execute  a  contract  with  Booz,  Allen  & 
Hamilton  to  provide  engineering  services  for  the  Trolley  Coach  Procurement  Program. 

Item  Numbers  15  and  16  were  continued. 


Item  No.  (20):  Authorizing  bid  call  for  Municipal  Railway  Contract  No.  MR-1101,  Upper 
Market  Street  Transit  Thoroughfare  Project. 

Norman  Rolfe,  representing  San  Francisco  Tomorrow,  requested  that  the  Commission  continue 
this  item  until  answers  to  questions  raised  in  his  letter  of  July  9,  1993  were  provided  and 
could  be  analyzed. 

President  Yu  moved  and  Commissioner  Jefferson  seconded  to  adopt  the  resolution.  The 
motion  passed  4-0. 


THEREUPON,  THE  MEETING  WAS  ADJOURNED  TO  EXECUTIVE  SESSION:  5:25  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities ,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Water 
Department  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 

SPECIFIED  SPECIALS  TYPE 

PRAYER 


ACCIDENT 

DATE  P I / PD  SETTLEMENT 


Non-Litigated: 
Eric  Livingston 

Properties  92-W-0042-1     N/A  N/A 

$35 , 000 . 00 

Litigated : 

Milton  Nickerson  91-W-5027-1  $36,410.31  N/A 
8942-617  *ACP 

Judgment : 

None 

TOTAL  SETTLEMENT  (2) 
*ATP=  According  To  Proof 


07-2  8-92      PD        $18 , 718 . 62 


07-23-91      PI  $17,500.00 


$36 , 218 , 62 


INDEX 


410050 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

Jill  Y        13  1993 

at  its  meeting  of  JtM_l  1  <^  


Secretary. 


'ic  Utilities  Comr^ission 


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.    &  ACCIDENT 

SPECIFIED  SPECIALS     TYPE         DATE  PI/PD  SETTLEMENT 

PRAYER 


Non-Litigated: 
None 

Litigated : 

Antonio  Chan  90-T-0793-4-5  $16,010.46  1-3 
S940-793  *ACD 


Hazel  Lipsey  91-S-0207-1 
S945-8  07  $500,000.00 

Judgment : 


02-22-91      PI        $20, 000. 00 
$21,943.81      16-1        02-10-92      PI        $92, 500. 00 


Patricia 
Car i 1 lo 
S939-871 


90-B-1660-1 
$75 , 000 . 00 


TOTAL  SETTLEMENT  (3) 


$9, 600. 00        24-1        07-09-91      PI        $19, 121. 55** 

$131, 621.55 


*ACD=  As  Court  Determine 

**$19, 121.55  principal  plus  costs  of  $509.85  and  7%  interest  of  principal 
from  3-30-93  to  date  of  payment 


INDEX 


632091 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

UULY     1 3  1993   


at  its  meeting  of. 


A 


Secretary,  Public  Utilities  Corrmtission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  ^  ^  


WHEREAS,  under  the  autiiority  of  Charter  Section  3.501, 
the  General  IVfenager,  PUC  is  authorized  to  make  Non  Civil  Service 
and  Temporary  appointments  and  reinavals  therefrcm;  and 


WHEREAS,  such  appointments  and  ratiovals  have  been 
ordered  by  the  General  IXbnager,  PUC;  and 


WHEREAS,  the  General  Nbnager,  PUC,  has  requested 
cctrmission,  ratification  and  approval  of  such  appointments  and 
removals;  now  therefore  be  it 


RESOLVED,  the  Public  Utilities  Ccnmission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Torporary 
appointitents  and  ranjvals  for  the  month  of  IVfey,  1993. 


217C-2 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

JULY  1 3  1993 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  


WHEREAS,   Pursuant  to  PUC  Resolution  No.  92-0063, 
Commission  entered  into  a  Agreement  with  McLeod  &  Associates 
for  economic  consulting  services  related  to  protection  of  the 
City  Water  rights;  and 

WHEREAS,   The  PUC  General  Manager  and  City  Attorney's 
Office  now  recommend  that  the  services  of  McLeod  &  Associates 
be  extended  to  June  30,    1996;  and 

WHEREAS,   Additional  funding  is  needed  for  the  continued 
services  of  McLeod  &  Associates ;  and 

WHEREAS,   Funding  for  this  contract  is  available  in  the 
Ketch  Hetchy  Operating  Budget  for  FY  93/94,   Object  100, 
Professional  Services;  now,   therefore,   be  it 

RESOLVED,   That  the  Public  Utilities  Commission  hereby 
agree  to  the  extension  with  McLeod  &  Associates  for  a  contract 
term  to  June  30,    1996,   and  that  the  contract  amount  be 
increased  by  $88,000,   for  a  contract  total  not  to  exceed 
$230,000;   and ,   be  it 

FURTHER  RESOLVED,   That  this  Commission  authorizes  the 
General  Manager  of  the  Public  Utilities  Commission  to  execute 
the  Second  Amendment  to  Agreement  with  McLeod  &  Associates. 


H007435 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY  1  3  1993 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CrrV  AND  COUNTY  Oe  SAN  FRANCISCO 

RESOLUTION  Na   


WHEREAS,   Hetch  Hetchy ' s  ability  to  meet  its  water  delivery 
obligations  requires  the  support  of  technical  consultants  skilled  in 
computer  modeling,  and 

WHEREAS,   The  Commission  by  Resolutions  91-0106,    92-0192,   and  93- 
0070  has  previously  authorized  the  engagement  of  ERM-West  and  Daniel 
B.  Steiner  for  this  effort,  and 

WHEREAS,   Mr.   Daniel  B.   Steiner  was  and  continues  to  be  a  key 
member  of  that  effort,  and 

WHEREAS,   The  City  Attorney  has  negotiated  a  contract  which  will 
provide  for  a  continuation  of  Mr.   Steiner 's  services  and  for 
overseeing  the  services  of  approved  subcontractors  Synergic  Resources 
Corporation   (SRC) ,   Jones  &  Stokes,   Hannaford  Consulting,    Inc. ,  and 
ERM-West  to  aid  in  defending  the  City's  water  rights,  and 

WHEREAS,   Funding  for  this  contract  can  be  obtained  from  those 
funds  previously  authorized  to  ERM-West  and  from  funds  to  be 
available  in  FY  93/94  Hetch  Hetchy  operating  budget;   now,  therefore, 
be  it 

RESOLVED,  That  this  Commissions  hereby  authorizes  the  General 
Manager  of  the  Public  Utilities  Commission  to  execute  the  second 
modification  to  the  agreement  with  Daniel  B.   Steiner,  Consulting 
Engineer,   and  increase  the  contract  funding  by  $300,000,    for  a  total 
contract  amount  not  to  exceed  $400,000;  and  now,   therefore,   be  it 
further 

RESOLVED,   That  this  Commission  hereby  authorizes  the  Contractor 
to  enter  into  subcontracts  with  Synergic  Resources  Corporation   (SRC) , 
Jones  &  Stokes,   Hannaford  Consulting,    Inc.   and  ERM-West  for 
assistance  in  performing  those  professional  services  deemed  necessary 
by  the  City  Attorney  and  Commission's  other  legal  counsel  to  defend 
the  City's  water  rights. 


H008682 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,  JULY  131993 

at  Its  meeting  of  — — 


Secretary.  Public  Utilities  Cmnmission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNri'  OF  SAN  FRANCISCO 

33-0200 

RESOLUTION  No.   —  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  San 
Francisco  Water  Department  Contract  No.  WD-2085,  8-Inch  Ductile  Iron  Main 
Installation  in  Geary  Street  between  Jones  and  Kearny  Streets,  as  satisfactorily 
completed;  approves  credit  Contract  Modification  No.  1  in  the  amount  of  $8,751 .00; 
and  authorizes  final  payment  in  the  amount  of  $15,109.00  to  the  Contractor,  Shaw 
Pipelines,  Inc.;  and  approves  contract  time  extension  of  1 4  calendar  days  because  of 
unavoidable  delays. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of  M  131993 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

an  AND  COUNTY  OF  SAN  FRANCISCO 


33— C201 

RESOLUTION  No.  *^ 


WHEREAS,  Under  Water  Department  Contract  No.  WD-2134,  Summit 
Pump  Station  Standby  Generator  and  Related  Work,  a  contract  time 
extension  of  thirty  (30)  calendar  days  is  being  requested  due  to 
inclement  weather  and  city-caused  delays;  and 

WHEREAS,  No  extended  overhead  costs  are  granted  for  this  time 
extension;  and 

WHEREAS,  The  Contractor,  Cresci  Electric,  Inc.,  agreed  to  the 
conditions  set  forth  herein;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  grants  approval  to  execute 
Contract  Modification  No.  3  to  extend  contract  completion  time  by 
thirty  (30)  calendar  days  with  Cresci  Electric,  Inc.  for  Water 
Department  Contract  No.  WD-2134,  Summit  Pump  Station  Standby 
Generator  and  Related  Work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  n^eetin,  of  131993 


Secretary,  Public  Utilities  Commiss 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  33**02O2 


WHEREAS,  Under  Water  Department  Contract  No.  WD-2152,  Crystal 
Springs  Pipeline  No.  2,  Section  3  and  Sunset  Supply  Line  - 
Dielectric  Isolation,  dielectric  flange  joints  and  test  stations 
will  be  installed  for  future  application  of  cathodic  protection 
system;  and 

WHEREAS,  The  funds  for  this  work  are  available  in  San 
Francisco  Water  Department  Appropriation  32-001,  Project  Work  Phase 
604-01,  Crystal  Springs  Pipeline  No.  2  -  Cathodic  Protection;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorical ly  exempt  from  the  Cal i  forni  a 
Environmental  Quality  Act  (CEQA)  and  State  Guidelines  under  Class 
1(b);  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call  for 
Water  Department  Contract  No.  WD-2152,  Crystal  Springs  Pipeline  No. 
2,  Section  3  and  Sunset  Supply  Line  -  Dielectric  Isolation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   JULY  1 3  1993 


Secretary,  Public  Utilities  Conmtission 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

93-02C3 

RESOLUTION  No.  


WHEREAS.  The  project.  Water  Department  Contract  No.  WD-2155, 
McLaren  Pump  Station  Standby  Generator  and  Related  Work,  consists  of 
providing  a  standby  electrical  power  to  run  the  pumps  of  McLaren  Pump 
Station  during  an  emergency;  and 

WHEREAS,  The  funds  for  this  work  are  available  in  San  Francisco 
Water  Department  Appropriation  32-001,  Project  Work  Phase  794-01. 
McLaren  Pump  Station  Standby  Generator  and  Related  Work. 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  (CEQA)  under  Class  1(b);  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call  for 
Water  Department  Contract  No.  WD-2155.  McLaren  Pump  Station 
Standby  Generator  and  Related  Work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  us  meeting  of  ^^ml  1  3  1993   


Secretary,  Public  Utilities  Commi^ion 


PUBLIC  UTILITIES  COMMISSION 


CrtY  AND  COUNTY  OF  SAN  FRANOSCO 

RESOLUTION  Na  


WHEREAS,  the  Commission's  Bureau  of  Management  Information  Systems 
has  been  requested  to  integrate  computerized  maintenance  management 
engineering  systems,  and 

WHEREAS,  the  Bureau  of  Management  Information  Systems  is  currently 
not  staffed  to  undertake  such  a  project  with  in-house  resources, 
and 

WHEREAS,  such  systems  will  improve  the  efficiency  and  quality  of 
the  maintenance  at  Water  Department  facilities,  and 

WHEREAS,  the  staff  of  Carlton  and  Associates  has  developed  a 
similar  system  for  the  San  Francisco  Municipal  Railway  and  Hetch 
Hetchy,  and 

WHEREAS,  the  staff  of  E.  H.  White  and  Company  has  installed  similar 
systems  at  Moccasin,  and 

WHEREAS,  the  existing  contract  expired  on  June  30,  1993;  THEREFORE 
BE  IT 

RESOLVED,  that  the  General  Manager  of  the  PUC  is  authorized  to 
extend  the  existing  contract  with  Carlton  &  Associates  and  E.H. 
White  and  Company  to  December  31,  1993. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY  1  3  1993 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTV  OP  SAN  FRANCtSCO 


33-C20S 

RESOLUTION  No.  „  

WHEREAS,   The  Public  Utilities  Commission  requested  a  report 
on  rental  rates  charged  for  various  City-owned  residences 
occupied  by  PUC  employees;  and 

WHEREAS,   After  reviewing  the  report  this  Commission,   at  its 
meeting  of  October  23,   1992  requested  that  the  Water  Department 
and  Hetch  Hetchy  Water  and  Power  update  the  rents  to  reflect  the 
fair  market  value;  and 

WHEREAS,   The  City's  Department  of  Real  Estate  has  made 
appraisals  and  recommendations;  and 

WHEREAS,  The  PUC  General  Manager  has  recommended  a  policy  of 
discounting  rents  from  market  value  by  50%  where  housing  is 
necessary  for  the  conduct  of  a  job  and  25%  where  housing  is 
provided  as  a  convenience  for  the  Departments;  and 

WHEREAS,   The  recommended  policy  would  increase  individual 
rents  by  seven  to  seventy  times  their  current  levels;  and 

WHEREAS,    Some  of  the  housing  is  in  need  of  significant 
repair;  and 

WHEREAS,   Rent  increases  of  this  magnitude  will  have  an 
adverse  impact  on  existing  employees;  and 

WHEREAS,   The  Annual  Salary  Ordinance  sets  a  rate  of  $50.00 
per  room  for  other  City  owned  housing;  now,   therefore  be  it 

RESOLVED,   That  the  Public  Utilities  Commission  hereby 
directs  that  their  housing  policy  be  implemented  in  a  manner  as 
set  forth  herein  that  respects  the  valuable  contributions  of  its 
employees;  and  be  it  further 

RESOLVED,   That  the  rents    (including  utilities)   be  increased 
to  $25.00  per  room  at  the  beginning  for  the  first  pay  period, 
which  is  more  than  90  days  from  the  adoption  of  this  resolution; 
and  be  it  further 

RESOLVED,   That  the  rents    (including  utilities)   be  further 
increased  to  the  lesser  of  the  discounted  market  rate  or  $50.00 
per  room  on  July  1,    1994;   and  be  it  further 

RESOLVED,   That  only  in  the  event  the  Annual  Salary  Ordinance 
is  amended  to  increase  rents  for  other  City  owned  housing  above 
$50.00  per  room   (including  utilities).   Water  and  Hetch  Hetchy 
rents  will  be  increased,   on  July  1  of  each  year  at  a  rate  not  to 
exceed  20%  per  year  until  such  time  as  rents  have  reached  the 
lesser  of  the  Annual  Salary  Ordinance  rate  or  the  discounted 
market  rate;   and  be  it  further 

RESOLVED,  That  each  Department  be  permitted  to  customize  its 
rental  policy  in  a  manner  that  best  meets  its  needs  so  long  as 
the  total  for  rental  receipts  remains  unchanged;  and  be  it 
further 

RESOLVED,     That  an  agreement  be  developed  within  60  days  of 
the  adoption  of  this  resolution  for  execution  by  all  occupants  of 
the  various  residences;  and  be  it  further 


PUBLIC  UTILITIES  COMMISSION 

Cfrv  ANO  COONTV  OP  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,    That  all  rental  revenue  be  used  to  fund 
maintenance  and  repairs  to  the  residences;  and  be  it  further 

RESOLVED,   That  the  approved  rates  be  forwarded  to  the 
Director  of  Real  Estate  as  required  by  the  Annual  Salary- 
Ordinance  . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY        1  3  1993 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  OOMMISSIOrsi 

cmr  AND  covurv  of  san  fhancisco 


Page  1 

RESOLUTION  No. 

WHEREAS,  The  Mayor's  recommended  1993-94  budget  for  the  San  Francisco  Municipal 
Railway  requires  more  revenues  than  are  currently  anticipated;  and 


WHEREAS.  The  Public  Utilities  Commission  has  reviewed  alternatives  such  as  service 
and  program  efficiencies:  and 

WHEREAS,  Additional  revenue  can  be  generated  by  increasing  fares  and  Fast  Pass 
prices  and  transfer  replacement;  and 

WHEREAS,  On  April  13.  1993.  the  PUC  adopted  Resolution  93-0112  approving  a 
revised  Fare  Schedule  for  the  Municipal  Railway,  and  recommended  those  changes  to  the  Board  of 
Supervisors;  and 

WHEREAS,  The  Board  of  Supervisors  has  held  further  public  hearings  on  the  proposed 
tare  changes  and  is  scheduled  to  act  on  this  matter  on  July  19,  1993;  and 

WHEREAS.  Several  members  of  the  Board  of  Supervisors  have  stated  their  intent  to 
disapprove  the  fare  package  as  originally  proposed  and  have  requested  alternative  proposals  that 
will  generate  comparable  revenue  increases,  including  possible  revisions  of  the  transfer  policy;  now 
THEREFORE  be  it 


RESOLVED,  That  the  Public  Utilities  Commission  recommends  that  the  Board  of 
Supervisors  consider  the  following  alternative  Fare  Schedule  and  that  the  changes  be  effective 
August  1.  1993.  except  where  noted: 

Note:  Prices  that  are  changes  to  the  current  fare  structure  are  noted  in  bold  print. 

I.  SCHEDULED  MOTOR  COACH,  TROLLEY  COACH,  LIGHT  RAIL  VEHICLE  AND 

STREETCAR  SERVICE 


A.     Adult  Fares: 


1)  Single  Trip  Fare:  $  1.00    cash  or  valid  transfer 

2)  Adult  Tokens:  0.80 

3)  Monthly  Fast  Pass:  35.00 
A)  Hglf  -  Monthly  Pace:  

^)  Weekly  Pass  9.00  * 

5)  One  Opv  Pas-^^  or  Passport  6.00 

6)  Three-Day  Passport:  10.00 

7)  Seven-Day  Passport:  15.00 


B.     Discount  Fares 


Available  for:  1)  individuals  5  through  17  years  of  age;  2)  individuals  at  least  65 
years:  and.  3)  disabled  individuals. 

1)  Single  Trip  Fare:  $0.35  cash  or  valid  transfer  * 

2)  Monthly  Fast  Pass:  8.00 

3)  Fifteen  Ride  Book:  5.25 


Effective  October  1.  1993. 


f  UBLIC  UTILITIES  COMMISSION 

any  and  county  of  san  francisco 


Page  2 


RESOLUTION  No. 


C.  Children  (  Under  age  5  )  Free 

D.  Premium  Fare  for  Express  Service 

1)  Single  Trip  Fare  $1.50  or  Regular  Fast  Pass 

plus  $0.25 

2)  Premium  Monthly  Pass  $45  (when  available) 

Notei    All  monthly  and  half-monthly  paeses-afe  good  for  3  daye  beyond  the  normal  expiration 
date.  Half-monthly.-weekly  and  daily  passes  are  not  good  on  the  BART  syctom. 

Note:    Weekly  passes  are  not  good  on  the  BART  system. 


II.     Cable  Car  Fares 

A.  Regular  Fares: 

1)  One-way  Single  Trip  Fare:  $2.00  cash;  or  token  purchased  for  $0.80  plus 

$1.00  cash;  or  one  ticket  of  a  non-transferable 
thirty  (30)-ride  ticket  book  purchased  for  $30.00 
for  use  by  purchasing  patron  only  (when 
available). 

B.  Discount  Fares  for  Senior  and  Handicapped  Individuals: 
Good  only  during  non-peak  hours. 
1)  One-way  Single  Trip  Fare:  $1.00 


C.  Children  (  Under  age  5  )  No  Charge 

NOTE:  All  monthly  passes  (adult  or  discount  for  seniors  and  youth)  and  passports  may  be 
used  on  the  Cable  Cars  with  no  extra  charge.  A  weekly  Pass  may  be  used  with  an 
additional  charge  of  $1.00,  which  must  be  paid  on  board  the  Cable  Car. 

III.  Special  Events  Service  (Per  round  trip): 

A.     Adult  Fares:  S5.00  cash;  or  Fast  Pass  plus  $2.00  cash. 


B. 


Discount  Fares  for  Students  and  Senior  and 
Handicapped  Individuals:  $3.00  cash;  or  Pass  plus 

$2.00  cash 


PUBLIC  UTILITIES  COMMISSION 

OTT  ANP  COUNTY  OF  SAN  FRANCISCO  PaQ©  3 

RESOLUTION  No.  


CHARTER  SERVICE 
Charter  Rate: 

Only  as  allowed  under  Federal  Transportation  Administration  (FTA)  rules. 

1.  Motor  or  trolley  coach  requiring  no  conductor  $85.00  per  hour; 

2.  Light  Rail  Vehicle  (LRV)  requiring  no  conductor  156.00  per  hour; 

3.  Cable  Car  requiring  conductor  169.00  per  hour; 

4.  Historic  street  car  requiring  no  conductor  128.00  per  hour. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY  131993 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commisi 


e:\moper\budgprep\dept\revenues\fares  municat.doc 


PUBLIC  UTILITIES  COMMISSION 

crrr  ano  county  of  sam  FitANCi&c<  > 


RESOLUTION  No. 


93-0207 


WHEREAS,  This  Commission  approved 
alternative  Municipal  Railway  Fare  Schedule  to 
establishment  of  a  weekly  pass;  now,  therefore. 


Resolution  No.  93-0206  recommending  an 
the  Board  of  Supervisors  which  included 
be  it 


RESOLVED,  That  this  Commission  directs  staff  to  prepare  an  analysis  of  a  one-day 
pass  and  a  one-week  pass;  such  analysis  shall  include  a  description  of  the  passes,  method  of 
distribution  and  the  costs  to  implement  the  program. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY  131993 

at  Us  meeting  of  .  


Secretary,  Public  Utilities  Cormnissio 


rcsohmg 


PUBLIC  UTILfTIES  COMMISSION 

Ctry  ANO  COUNTY  OF  SAN  FRANCISCO 


WHEREAS,  Transit  Displays  Incorporated  (TDI)  sells  advertising  on 
Municipal  Railway  vehicles  with  a  minimum  annual  guarantee  to  Muni  for 
FY  93/94  of  $1,700,000  or  65%  of  gross  receipts,  whichever  is  greater; 
and , 

WHEREAS,  TDI  with  the  agreement  of  Muni,  has  undertaken  an 
experimental  advertising  program  called  Contravision  on  three  buses  to 
assess  the  potential  of  increasing  revenues  to  Muni;  and, 

WHEREAS,   The  potential  annual  revenue  per  vehicle  from 
Contravision  advertising  is  $60 , 000 ;  and, 

WHEREAS,   Advertisers  have  expressed  considerable  interest  in  this 
type  of  advertising  for  inclusion  in  their  upcoming  budgets;  and, 

WHEREAS,   TDI  estimates  it  can  add  three  more  buses  with 
Contravision  by  the  end  of  this  calendar  year   (12/93),   ten  by  the  end 
of  the  next  fiscal  year   (6/93),   and  a  total  of  50  buses  by  1996;  and, 

WHEREAS,   The  potential  annual  revenue  of  having  50  buses  with 
Contravision  is  $3,000,000;  and, 

WHEREAS,   The  City's  budget  shortage  makes  it  necessary  to  seek 
additional  sources  of  revenue;   now,    let  it  therefore,  be 

RESOLVED,   That  the  SF  Public  Utilities  Commission 
approves  the  expansion  of  Contravision  advertising  to  50  Muni 
passenger  vehicles  over  the  next  three  years. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  JULY  131993 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITV  AND  COUMTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _   93-0209 


WHEREAS,  The  Municipal  Railway  1993-94  budget  is  underfunded  in  excess  of  $5 
million;  and 


WHEREAS,  A  fare  increase  totaling  $14  million  annually  is  in  that  budget;  and 

WHEREAS,  Service  reductions  appear  to  be  the  only  practicable  solution  to  the 
current  underfunding  of  Muni's  budget;  and 

WHEREAS,  Specific  service  reductions  can  only  be  considered  at  duly  noticed  public 
hearings;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  designates  the  following  date  and  place  to 
consider  possible  reductions  in  Muni  service: 


FURTHER  RESOLVED,  That  the  proposed  changes  and  accompanying  staff  reports 
shall  be  made  available  for  public  inspection  and  review  beginning  Tuesday,  August  17,  1993, 
in  Room  287,  City  Hall.  San  Francisco. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


Tuesday,  August  24,  1993,  at  5:30  p.m.,  in  the  Board  of  Supervisors' 
Chambers  in  City  Hall; 


and  be  it 


at  its  meeting  of 


JULY 


1 3  1993 


Secretary,  Public  Utilities  Com* 


ission 


r&sohmg 


PUBLIC  UTILITIES  COMMISSION 

C3TV  AND  COUMTV  OF  SAN  PIANCISCO 


^  03-0210 

No.  


WHEREAS.  PUC  Resolution  No.  85-0288  authorized  the  Municipal  Railway  to  enter 
into  a  contract  with  Booz,  Allen  and  Hamilton,  Inc.  to  provide  consulting  engineering  services 
to  assist  in  developing  Articulated  Trolley  Coach  Specifications  for  an  amount  not  to  exceed 
$290,000;  and 

WHEREAS,  PUC  Resolution  Nos.  86-0244  and  87-0246  extended  the  term  of  the 
contract  to  June  30,  1990;  and 

WHEREAS,  PUC  Resolution  No.  89-0011  authorized  the  Municipal  Railway  to  modify 
the  contract  by  $481,000  and  extend  the  term  to  June  30,  1992  to  provide  for  monitoring 
the  design  and  manufacturing  process,  and  provide  inspection  services  for  the  Articulated 
Trolley  Coach  Procurement;  and 

WHEREAS,  PUC  Resolution  No.  92-0174  authorized  modifying  the  existing 
contract  with  Booz,  Allen  and  Hamilton,  Inc.  to  increase  the  scope  of  work  to  adequately 
support  the  completion  of  the  procurement  program  for  (60)  Articulated  Trolley  Coaches, 
and  to  increase  the  contract  amount  by  $373,000  to  a  total  not  to  exceed  $1,120,129,  and 
to  extend  the  term  of  the  contract  to  June  30,  1993;  and 

WHEREAS,  Funding  is  available  in  FTA  Grant  No.  CA-03-0324  and  is  within  the  PUC 
Finance  approved  budget;  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the  Municipal  Railway  to  modify 
the  existing  contract  with  Booz,  Allen  and  Hamilton,  Inc.  for  the  time  only,  extending  the 
contract  term  to  June  30,  1995. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY        1  3  1993 


Secretary.  Public  Utilities  Commfssion 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTfON  No.  33**023.X. 


WHEREAS,  the  Municipal  Railway  desires  to  retain  a 
professional  consulting  firm  of  Grain  &  Associates  to 
provide  Paratransit  Financial  Planning  services;  and 

WHEREAS,   the  Transportation  Authority  has  allocated  funds 
for  the  development  of  a  7-year  paratransit  financial  plan 
and  has  transferred  $40,000  to  the  paratransit  budget  to  pay 
for  a  consultant  to  provide  such  a  plan;  and 

WHEREAS,   the  Public  Utilities  Commission  is  intent  upon 
obtaining  the  most  cost-effective  use  of  paratransit 
resources  and  effectively  and  efficiently  implementing  the 
paratransit  provisions  of  the  Americans  with  Disabilities 
Act ;  now  therefore ,   be  it 

RESOLVED,   that  this  Commission  hereby  authorizes  the  Acting 
General  Manager  of  the  Public  Utilities  Commission  to 
negotiate  and  execute  an  agreement  with  Grain  &  Associates 
to  provide  consultant  services  for  paratransit  planning  for 
an  amount  not  to  exceed  $40,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   JULY  131993 


Secretary,  Public  Utilities  Commissi' 


PUBLIC  UTILITIES  COMMISSION 

CtTY  AHO  COUNrV  OF  SAN  FRANCISCO 


RESOLUTION  No-  ^ 


WHEREAS,  Santa  Clara  Valley  Water  District  is  performing  major  flood  control 
projects  which  will  carry  the  100  year  flood  in  the  Guadalupe  River;  and, 

WHEREAS,  this  100  year  flood  will  partially  submerge  the  City's  Bay  Division  Pipe 
Lines  (BDPL  Nos.  3  and  4)  and  endanger  their  structural  integrity;  and, 

WHEREAS,  additional  benefits  are  derived  by  the  City  in  the  relocation  of  the  BDPL 
Nos.  3  and  4  to  an  underground  alignment  where  they  will  not  impede  the  100  year  flood 
flows,  to  include  getting  extended  life  from  the  new  pipelines,  reduced  operating  expenses, 
and  improved  seismic  protection;  and, 

WHEREAS,  the  relocation  of  BDPL  Nos.  3  and  4  in  conjunction  with  the  flood 
control  project  will  qualify  for  federal  funds,  thus  reducing  the  City's  share  of  this 
improvement; 

NOW,  therefore,  be  it  resolved  that  the  San  Francisco  Water  Department  prepare 
an  agreement  with  the  SCVWD  to  pay  its  portion  of  the  low  bid  cost  in  the  amount 
calculated  to  be  $170,186,  plus  its  respective  share  of  any  change  orders  incurred.  The  total 
amount  to  be  authorized  under  this  agreement  is  not  to  exceed  $200,000  for  SFWD's  portion 
of  the  benefits  in  relocating  BDPL  Nos.  3  and  4  to  an  underground  alignment.  The 
agreement  and  funding  requirements  will  be  subsequently  presented  to  the  Commission  for 
approval.  Finalization  of  this  agreement  will  be  conditional  upon  approval  of  a 
supplemental  appropriation  request  for  a  budget  reallocation  during  FY  1993-94,  or  a 
Capital  Improvement  Program  Project  in  the  1994-95  fiscal  year. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,     '      '  JULY     13  1993 

at  Its  meeting  of  


Secretary,  Public  Utilities  Confmist 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTV  OF  SAN  FRANCISCO 


33—0213 

RESOLUTION  No. 


WHEREAS.  Under  Municipal  Railway  Contract  MR-1 1 01 ,  the  general 
construction  of  the  Upper  Market  Transit  Thoroughfare  Project  Phase  4  - 
11th  Street  to  Duboce  Avenue  is  to  be  performed;  and 

WHEREAS,  The  City  Planning  Department  has  determined  the 
project  to  be  exempt  from  the  California  Environmental  Quality  Act;  now 
therefore,  be  it 

RESOLVED.  That  this  Commission  hereby  authorizes  bid  call  for 
Municipal  Railway  Contract  No.  MR-1 101,  Upper  Market  Transit 
Thoroughfare  Project  Phase  4  -  11th  Street  to  Duboce  Avenue  -  General 
Construction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  OOlVIIVIISSION 

CITY  Af*0  COUNTY  OF  SAN  f^RANCISCO 


RESOLUTION  No.  ^•^^'^Z^^ 


WHEREAS,  the  City  Attorney  and  PUC  General  Claims  Agent  have 
recommended  that  the  litigation  entitled  Li llian  Murphy  vs .  City 
and  County  of  San  Francisco,  Municipal  Railway,  Does  1  through  100, 
San  Francisco  Superior  Court  Case  No.  939-135,  be  settled  for  the 
gross  amount  of  $181,253.45;     and  interest  as  determined  by  court. 

WHEREAS,  such  settlement  is  in  the  best  interest  of  the  City  and 
County  of  San  Francisco;      NOW,   THEREFORE,   BE  IT 

RESOLVED,  that  this  Commission  approves  settlement  of  said 
litigation  in  the  gross  amount  of  $181,253.45  and  interest  as 
determined  by  court . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY  131993 


of  its  meeting  of , 


Secretary,  Public  Utilities  Commissi 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  the  City  Attorney  and  PUC  General  Claims  Agent  have 
recommended  that  the  litigation  entitled  Wanda  Boles  vs.  City  and 
County  of  San  Francisco,  Municipal  Railway,  Does  1  through  100,  San 
Francisco  Superior  Court  Case  No.  914-053,  be  settled  for  the  gross 
amount  of  $18  5,000.00;  and 

WHEREAS,  such  settlement  is  in  the  best  interest  of  the  City  and 
County  of  San  Francisco;     NOW,   THEREFORE,   BE  IT 

RESOLVED,  that  this  Commission  approves  settlement  of  said 
litigation  in  the  gross  amount  of  $185,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


IVIINUTES 

PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 

REGULAR  MEETING 

Room  282,  City  Hall 
July  27,  1993 

COMMISSIONERS 
Kay  K.  Yu,  President 
Michael  E.  Hardeman,  Vice  President 
Victor  G.  Makras 
James  D.  Jefferson 
Patricia  A.  Carson 

BUREAUS 
Energy  Conservation 

Engineering  and  Construction  Management 
Financial  Management 
Information  Systems 
Management  EfTiciency  and  Productivity 
Personnel  and  Training 

Anson  B.  Moran 
ACTING  GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 


DEPARTMENTS 
Municipal  Railway 
Water  Department 
Hetcb  Hetchy 
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Call  to  Order: 


2:40  p.m. 


Present:  President    Kay   K.    Yu,    Vice   President   Michael    E.  Hardeman, 

Commissioner  Victor  G.  Makras,  Commissioner  James  D.  Jefferson, 
Commissioner  Patricia  A.  Carson 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities  Commission. 
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RESOLUTION 

NO.  

On  motion  of  Commissioner  Makras,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted  in  executive  session: 

93-0216  MR       Approving  settlement  in  the  case  of  CCSF  v.  Ocean  Beach  Associates, 

et.al.,  Superior  Coun  No.  884-694. 

VOTE:      AYES    -    Hardeman,  Makras,  Jefferson,  Carson 
ABSENT  -  Yu 


On  motion  of  Commissioner  Yu,  seconded  by  Commissioner  Jefferson,  the 
following  resolution  was  adopted: 

93-0217  BF        Requesting  the  Controller  to  allot  funds  and  to  draw  warrants  against  such 

funds  as  are  or  will  be  available  in  payment  of  claims  against  the 
Municipal  Railway  totaling  $80,000.00. 

VOTE:      AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Yu,  seconded  by  Commissioner  Jefferson,  the 
following  resolution  was  adopted: 

93-0218  MR       Authorizing  the  Municipal  Railway  to  execute  a  contract  with  Booz,  Allen 

&  Hamilton,  Inc.  to  provide  engineering  services  for  the  Trolley  Coach 
•  Procurement  Program  in  an  amount  not  to  exceed  $1,207,000. 

VOTE:      AYES     -     Yu,  Hardeman,  Makras,  Jefferson.  Carson 
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On  motion  of  Commissioner  Yu.  seconded  by  Commissioner  Jefferson,  the 
following  resolution  was  adopted: 

93-0219  HH        Authorizing  the  General  Manager  of  the  Public  Utilities  Commission  to 

execute  the  Ninth  Amendment  to  the  agreement  with  Grueneich,  Ellison 
&  Schneider,  for  legal  services,  increasing  the  contract  amount  by 
$911,000  for  a  total  contract  amount  not  to  exceed  $3,248,500. 

VOTE;     AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Yu.  seconded  by  Commissioner  Jefferson,  the 
following  resolution  was  adopted: 

93-0220  UEB      Accepting  Contract  No.  MR-868,  Metro  Center  Improvement  -  Track 

Switch  Electrification  and  Replacement  Project,  as  satisfactorily 
completed;  assessing  Shimmick  Construction  Company,  Inc.  $25,000.00 
in  liquidated  damages  for  late  completion;  and  approving  final  payment  in 
the  amount  of  $20,000.00  to  Shimmick  Construction  Company,  Inc.  and 
A.  Ruiz  Construction  Company  and  Associates,  a  joint  venture. 

VOTE:      AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Yu,  seconded  by  Commissioner  Jefferson,  the 
following  resolution  was  adopted: 

93-0221  UEB      Accepting    Contract    No.    WD-2062,    San    Antonio    Pump  Station 

Improvements,  as  satisfactorily  completed;  approving  Contract 
Modification  No.  2  in  the  amount  of  $20,058.83;  authorizing  an  extension 
of  time  for  unavoidable  delay  of  30  calendar  days;  and  authorizing  final 
payment  in  the  amount  of  $57,819.49  to  the  contractor.  Power  Engineering 
Contractors,  Inc. 

VOTE:      AYES    -    Yu.  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Yu,  seconded  by  Commissioner  Jefferson,  the 
following  resolution  was  adopted: 

93-0222  UEB      Awarding  the  San  Francisco  Water  Department  Contract  No.  WD-2064R. 

36-Inch  Steel  Main  in  Dolores  Street  between  San  Jose  and  25th  Streets, 
•  25th  Street  between  Dolores  and  Sanchez  Streets,  Sanchez  Street  between 

25th  and  22nd  Streets,  and  22nd  Street  between  Sanchez  and  Castro 
Streets,  to  A.  Ruiz  Construction  Company  and  Associates/  Ranger 
Pipelines,  Inc.  in  the  amount  of  $2,302,364.00,  subject  to  the  Board  of 
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Supervisors'  approval  to  extend  the  time  for  award. 

VOTE:      AYES     -     Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Yu,  seconded  by  Commissioner  Jefferson,  the 
following  resolution  was  adopted: 

Authorizing  bid  call  for  San  Francisco  Water  Department  Contract  No. 
WD-2116,  16-Inch  Ductile  Iron  Feeder  Main  Installation  in  Valencia 
Street  between  14th  Street  and  17th  Street. 

VOTE:      AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Yu,  seconded  by  Commissioner  Jefferson,  the 
following  resolution  was  adopted: 

Authorizing  bid  call  for  San  Francisco  Water  Department  Contract  No. 
WD-  2124.  8-Inch  Ductile  Iron  Main  Installation  in  Geary  Boulevard 
between  5th  Avenue  and  16th  Avenue. 

VOTE:      AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 

On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Makras.  the  following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  the  Public  Utilities  Conunission  to 
execute  a  five-year  contract  with  ADT  Security  Systems  West,  Inc.,  to 
maintain  electronic  security  systems  at  various  Municipal  Railway 
facilities,  for  a  contract  amount  not  to  exceed  $301,372. 

VOTE:      AYES     -   Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner  Yu,  the 
following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  the  Public  Utilities  Commission  to 
execute  an  agreement  with  Merrill  &  Associates  to  conduct  the  Geary 
Corridor  System  Planning  Study,  for  a  contract  amount  not  to  exceed 
$285,000. 

VOTE:      AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 
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On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner  Yu,  the 
following  resolution  was  adopted; 

Authorizing  the  General  Manager  of  the  Public  Utilities  Commission  to 
execute  Amendment  No.  2  to  the  agreement  with  Cerenio  Management 
Group  (CMG).  Paratransit  Broker,  to  perform  additional  administrative 
duties  associated  with  the  implementation  of  the  Americans  with 
Disabilities  Act.  for  an  amount  not  to  exceed  $365,000. 

VOTE:      AYES    -    Yu,  Hardeman,  Jefferson,  Carson 

NO       -  Makras 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson,  the 
following  resolution  was  adopted: 

Authorizing  bid  call  for  Hetch  Hetchy  Contract  No.  HH-834,  Old 
Moccasin  Powerhouse  Rehabilitation  Project. 

VOTE:      AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Yu,  seconded  by  Commissioner  Carson, 
the  following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  the  Municipal  Railway  to 
amend  the  Professional  Services  Agreement  with  Booz-Allen  &  Hamilton, 
Inc.  to  provide  additional  engineering  support  for  Phase  2,  Engineering 
Support,  Prototype  Installation  and  Testing  of  the  Advanced  Train  Control 
System  (ATCS)  in  the  amount  of  $735,010,  for  a  total  contract  amount 
not  to  exceed  $1,515,010;  and  extending  the  term  of  the  agreement 
through  September  30,  1994. 

VOTE:      AYES    -    Yu,  Hardeman,  Makras.  Jefferson,  Carson 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson,  the 
following  resolution  was  adopted: 

Authorizing  the  Assistant  General  Manager  of  the  Bureau  of  Finance  to 
apply  for.  accept  and  expend  $7,065,199  in  FTA  Section  9  Operating 
Assistance.  $22,949,793  in  Federal  Section  9  Capital  Assistance,  and 
$5,736,977  from  state,  regional,  and  local  match  funds  for  the  following 
projects;  Operating  Assistance,  Trolley  Bus  Replacement,  Muni  Metro 
Accessibility  Improvements,  Cable  Car  Vehicle  Renovation,  Light  Rail 
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Vehicle  Modification.  Diesel  Bus  Rehabilitation  and  Subway  Signal 
System  Replacement. 

VOTE:      AYES     -     Yu,  Hardeman,  Makras,  Jefferson,  Carson 

On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson,  the 
following  resolution  was  adopted: 

93-0231  BF        Authorizing  the  Assistant  General  Manager  of  the  Bureau  of  Finance  to 

apply  for,  accept  and  expend  $48,733,803  in  FTA  Section  3  Fixed 
Guide  way  Capital  Assistance  and  $12,041,564  in  local  match  funds  for  the 
following  projects:  Muni  Metro  Turnback,  Trolley  Bus  Purchase  and 
Light  Rail  Vehicle  Purchase. 

VOTE:      AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson,  the 
following  resolution  was  adopted: 

93-0232  BF        Authorizing  the  Assistant  General  Manager  of  the  Bureau  of  Finance  to 

apply  for,  accept  and  expend  $12,294,088  in  Federal  Surface 
Transportation  Program/Congestion  Management  Air  Quality  Capital 
Assistance;  $1,316,340  in  Federal  Urban  Aid  Systems  Capital  Assistance; 
and  $1,000,000  in  Federal  Transit  Enhancement  Capital  Assistance  for  the 
following  Municipal  Railway  projects:  Trolley  Bus  Purchase,  Trolley 
Overhead  Reconstruction,  Muni  Metro  Accessibility  Improvements,  Fixed 
Facilities  Maintenance,  Miscellaneous  Equipment  Purchase,  Signal  Pre- 
emption, Muni  Rail  Replacement,  Passenger  Platforms  and  Cable  Car 
Museum. 

VOTE:      AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


ANNOUNCEMENT: 

President  Yu  announced  that  the  Public  Utilities  Commission  met  in  an  executive  session 
immediately  before  the  meeting  and  approved  a  settlement  in  the  case  of  CCSF  v.  Ocean  Beach. 
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INTRODUCTION  OF  OLD  BUSINESS: 

Commissioner  Malcras  requested  staff  to  calendar  at  the  next  meeting  an  item  concerning  the  rental 
payment  received  from  the  Olympic  Club. 

INTRODUCTION  OF  NEW  BUSINESS: 

Commissioner  Hardeman  thanked  Richard  Brandt,  Utilities  Engineering  Bureau  Manager,  and  his 
staff  for  the  tour  of  the  San  Andreas  Pipeline  replacement  project  and  other  project  sites. 

Commissioner  Makras  requested  that  staff  calendar  his  proposal  to  roll  back  the  fares  for  senior, 
youth  and  disabled  at  the  next  meeting. 

GENERAL  MANAGER'S  REPORT: 

Anson  B.  Moran,  Acting  General  Manager,  Public  Utilities  Commission,  reported  that  the  Board  of 
Supervisors  adopted  the  Muni  budget  for  FY  1993-94  and  the  Muni  fare  increase.  Mr.  Moran  stated 
that  revenues  of  the  Municipal  Railway  would  need  to  be  closely  monitored  as  Muni  transfers  will 
be  replaced  with  the  one-day  pass  and  the  one-week  pass  starting  October  1,  1993. 

Mr.  Moran  also  reported  that  the  Board  of  Supervisors  adopted  the  proposed  charter  amendment 
involving  the  reorganization  of  the  Public  Utilities  Commission.  The  Board  amended  the  proposal 
to  set  up  the  Transportation  Commission  separate  from  the  Public  Utilities  Commission.  The  present 
Public  Utilities  Commission  would  remain  in  charge  of  the  Water  Department  and  Hetch  Hetchy. 
He  stated  that  the  measure  provided  that  the  Board  of  Supervisors  may  elect  to  move  Parking  & 
Traffic  to  the  Transportation  Commission.  The  composition  of  the  Transportation  Commission  would 
be  increased  to  seven  members  to  accommodate  members  of  both  Parking  &  Traffic  and  the 
Transportation  Commission. 

Romaine  Boldridge.  Commission  Secretary,  announced  that  the  workshop  on  the  Municipal  Railway's 
Short  Range  Transit  Plan  would  be  held  on  August  6.  1993  at  1:00  p.m.,  in  Room  2-C,  City  Hall. 
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PUBLIC  COMMENT: 

David  Pilpel  spoke  supporting  the  implementation  of  a  Transit  Impact  Development  Fee  Maintenance 
District.  He  suggested  providing  the  necessary  resources  to  maintain  the  required  level  of  service. 

Bill  Price,  representing  the  Senior  Action  Network,  supported  the  proposal  to  roll  back  the  fare  for 
senior,  youth  and  disabled. 

Geraldine  Earp,  representing  the  Senior  Action  Network,  lu'ged  the  Commisison  not  to  proceed  with 
the  fare  increase  and  to  consider  a  fare  structure  more  equitable  for  all  Muni  passengers. 

Phillip  Seronick  opposed  the  increase  of  the  discount  pass  to  $8.00. 

Roben  Pender,  Vice  President  of  Park  Merced  Residents  Organization,  inquired  about  an  item  on  the 
Consent  Calendar  regarding  changes  in  revolving  fund  rules.  President  Yu  suggested  that  Mr. 
Pender  call  Finance  staff  for  further  details. 

Claire  Caldwell,  Transport  Workers  Union,  Local  250A,  stated  that  she  supported  the  rollback  of 
fares  for  senior,  youth  and  disabled. 

******************** 

Item  9(b):  Requesting  the  Controller's  concurrence  in  amending  Rule  6,  Sections  D  and  E,  and  Rule 
7,  Sections  A  through  D,  Rules  and  Regulations.  Public  Utilities  Commission  Revolving  Funds. 

This  item  was  continued  to  the  next  regular  Conamission  meeting  to  fulfill  notice  requirements. 
Item  (10):  Update  on  the  Status  of  the  Bayshore  Corridor  Study. 

Richard  Tellis,  Project  Manager,  from  Wilbur  Smith  &  Associates,  presented  the  alternatives 
currently  being  evaluated  for  the  preliminary  design  of  the  Bayshore  Corridor  Project.  With  the  aid 
of  maps,  Mr.  Tellis  described  each  of  the  transit  alternatives  for  the  Bayshore  Corridor. 

Item  (1 1)  Status  of  the  Day/Week  Pass  Implementation. 

Michelle  Witt,  Director,  Bureau  of  Finance,  handed  out  samples  of  the  one-day,  one-week  and 
monthly  passes.  She  stated  that  effective  August  1,  1993  all  passes  would  have  holograms  to  prevent 
counterfeiting.  She  stated  that  the  design  of  the  daily  pass  would  be  similar  to  the  Muni  Passpon 
and  the  weekly  pass  would  be  similar  to  the  monthly  pass. 

Ms.  Witt  presented  a  rimeline  for  implementing  the  fare  increases  and  program  changes.  She  stated 
that  the  transfers  would  not  be  eliminated  until  October  1,  1993. 

Ms.  Witt  discussed  the  issues  regarding  the  method  of  distribution  of  the  one-day  pass  and  the  one- 
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week  pass.  She  stated  that  the  Municipal  Railway  currently  has  240  vendors  selling  monthly  passes. 
She  said  that  based  on  a  telephone  survey,  30%  of  these  vendors  are  willing  to  sell  a  weekly  pass 
for  a  $0.25  commission.  Commissioner  Makras  commented  that  such  an  arrangement  would  not 
bring  new  revenues  to  the  Municipal  Railway. 

Commissioner  Makras  suggested  inviting  vendors  to  come  to  a  Commission  meeting  and  demonstrate 
machines  that  could  issue  one-day  passes  on  board  Muni  vehicles. 

Anson  B.  Moran,  Acting  General  Manager,  replied  that  there  are  no  available  staff  resources  to 
conduct  a  vendor  presentation.  He  said  that  staff  are  currently  dealing  with  the  implementation  of 
the  new  fare  structure  by  August  Isl  and  the  new  passes  by  October  1,  1993. 

Ms.  Witt  advised  that  staff  were  looking  at  other  options  for  selling  the  daily  and  weekly  passes  such 
as  having  other  City  departments  sell  passes,  as  well  as  senior  centers  and  neighborhood  groups. 

Commissioner  Makras  stated  that  there  were  three  methods  of  distributing  the  one-day  pass:  one  is 
investing  in  ticket  machines  to  issue  passes  on  board  Muni  vehicles;  second,  having  drivers  handing 
out  the  daypass;  and  third,  expanding  the  vendor  network.  Commissioner  Makras  indicated  that  the 
option  of  the  drivers  handing  out  the  passes  on  board  is  the  best  and  cheapest  solution.  He  stated 
that  in  order  to  prevent  theft,  a  system  should  be  employed  to  monitor  and  account  for  passes  issued 
to  drivers.  Commissioner  Makras  also  suggested  using  an  electronic  bank  account  debit  system  to 
collect  revenue  from  pass  vendors. 

Mr.  Moran  stated  that  when  the  Board  of  Supervisors  suggested  a  one-day  pass,  staff  advised  them 
of  the  option  of  drivers  handing  out  passes  on  board  Muni  vehicles.  Mr.  Moran  said  that  the 
operators,  union  officials  and  Muni  management  rejected  the  idea  because  they  thought  it  was  unfair 
to  expect  drivers  to  do  more  than  they  are  currently  doing. 

President  Yu  commented  that  the  main  concern  of  the  Commission  is  to  make  the  one-day  and  one- 
week  passes  work,  find  ways  to  make  them  work,  and  determine  how  much  it  will  cost  to 
implement  them. 

Claire  Caldwell,  representative  of  the  Transport  Workers  Union,  opposed  the  idea  of  the  drivers 
handling  passes.  She  stated  that  it  would  result  in  more  assaults  on  drivers. 

Larry  Martin.  International  Representative,  Transport  Workers  Union,  commented  that  there  were  not 
enough  security  forces  for  the  protection  of  employees  and  the  public. 

David  Pilpel  suggested  looking  at  the  impact  of  fare  changes  on  regional  fare  coordination 
agreements. 

Shelley  Salieri  commented  that  a  machine  vended  pass  is  the  most  practical  method  of  distributing 
passes. 

President  Yu  directed  staff  to  provide  the  Commission  a  status  report  on  the  implementation  of  the 
one-day  and  one-week  passes  at  the  Special  Commission  meeting  on  August  6,  1993. 
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Item  No.  (12):     Service  Standards  and  Service  Planning. 

This  item  was  continued  to  the  Special  Commission  meeting  on  August  6,  1993. 

Resolution  No.  93-0226:  Authorizing  the  General  Manager  of  the  Public  Utilities  Commission  to 
execute  an  agreement  with  Merrill  &  Associates  to  conduct  the  Geary  Corridor  System  Planning 
Study,  for  a  contract  amount  not  to  exceed  $285,000. 

Commissioner  Jefferson  congratulated  staff  for  selecting  a  WBE  prime  contractor  for  this  project. 

Commissioner  Jefferson,  moved  and  President  Yu  seconded  to  adopt  the  resolution.  The  motion 
passed  unanimously. 

Resolution  No.  93-0227:  Authorizing  the  General  Manager  of  the  Public  Utilities  Commission  to 
execute  Amendment  No.  2  to  the  agreement  with  Cerenio  Management  Group  (CMG),  Paratransit 
Broker,  to  perform  additional  administrative  duties  associated  with  the  implementation  of  the 
Americans  with  Disabilities  Act. 

Commissioner  Makras  asked  whether  the  contract  provided  a  clause  that  the  contractor  will  perform 
additional  work  brought  about  by  changes  in  federal  government  rules.  He  said  that  he  wanted  to 
review  the  contract  language. 

Commissioner  Jefferson  moved  and  President  Yu  seconded  to  adopt  the  resolution.  Commissioner 
Makras  voted  no.  The  motion  passed  4-1. 

Resolution  No.  93-0228:  Authorizing  bid  call  for  Hetch  Hetchy  Contract  No.  HH-834,  Old  Moccasin 
Powerhouse  Rehabilitation  Project. 

Richard  Brandt,  Manager,  Utilities  Engineering  Bureau  advised  that  the  explanation  of  the  project 
submitted  to  the  Commission  was  amended  to  reflect  that  the  contractor  will  be  assessed  for  actual 
damages  rather  than  "$200,000  or  actual  damages  due  to  loss  in  power  generation". 

Commissioner  Makras  requested  a  detailed  description  of  the  project. 

President  Yu  moved  and  Commissioner  Jefferson  seconded  to  adopt  the  resoludon.  The  motion 
passed  unanimously. 

Resolution  No.  93-0229:  Authorizing  the  General  Manager  of  the  Municipal  Railway  to  amend  the 
Professional  Services  Agreement  with  Booz- Allen  &  Hamilton,  Inc.  to  provide  additional  engineering 
support  for  Phase  2,  Engineering  Support,  Prototype  Installation  and  Testing  of  the  Advanced  Train 
Control  System  (ATCS). 
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Barbara  Moy.  Project  Manager,  stated  that  the  contractor  had  not  met  the  Disadvantaged  Business 
Enterprise  (DBE)  goaJ  in  Phase  I  because  of  changes  in  the  scope  of  the  project.  Ms.  Moy  said  that 
the  contractor  has  committed  to  achieve  35%  DBE  participation  in  Phase  2,  and  that  a  DBE 
subcontractor  has  been  identified  for  the  work. 

President  Yu  directed  staff  to  submit  quarterly  a  procurement  impact  statement  by  categories  and  by 
status  of  how  contracts  are  being  awarded. 

President  Yu  moved  and  Commissioner  Carson  seconded  to  adopt  the  resolution.  The  motion  passed 
unanimously. 


*)f:**********  *********** 


THEREUPON,  THE  MEETING  WAS  ADJOURNED:     5:10  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

err*  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


WHEREAS,  On  October  14,    1982,  the  City  entered  into  an 
Exchange  Agreement  with  Ocean  Beach  Associates  ("OBA"),  pursuant 
to  which  OBA  would  build  a  turnaround  facility  for  the  Municipal 
Railway  on  a  parcel  it  owns  at  the  southeast  corner  of  Cabrillo 
and  La  Playa  Streets  in  San  Francisco  ("Parcel  B");  and 
thereafter,  OBA  would  exchange  Parcel  B  for  a  City-owned  parcel 
used  for  a  turnaround  facility  at  the  southwest  corner  of  Balboa 
and  La  Playa  Streets  ("Parcel  A");  and 

WHEREAS,  After  partial  construction  of  said  turnaround 
facility,  OBA  ceased  further  construction  of  the  Parcel  B 
turnaround  project;  and 

WHEREAS,  On  November  24,    1987,   the  City  filed  Superior 
Court  action  No.   884-694,  entitled  City  and  County  of  San 
Francisco  v.  Ocean  Beach  Associates,   et  al . ,   for  specific 
performance  and  damages  for  breach  of  contract;  and 

WHEREAS,  The  parties  have  agreed  to  a  settlement  of  the 
matter  whereby  OBA  would  design  and  construct  a  portion  of  the 
new  facility  on  Parcel  A  and  the  City  would  be  responsible  for  a 
portion  of  the  worlc;   and  thereafter,  the  parcels  would  be 
exchanged,   as  previously  approved  by  the  Commission  and  the  Board 
of  Supervisors;  now  be  it 

RESOLVED.  That  the  Public  Utilities  Commission  approves  the 
settlement  and  authorizes  its  General  Manager  to  execute  a 
settlement  agreement  approved  as  to  form  by  the  City  Attorney. 


2638P(7) 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^    fcJULY  2u2J393  


PUBLIC  UTILITIES  COMMISSION 

frrrv  ano  county  of  san  thancisco 

RESOLUTION  No.  


RESOLVED,  That  on  recominendat ion  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 

SPECIFIED  SPECIALS  TYPE 

PRAYER 


Non-Litigated : 
None 

Litigated : 

Julia  Johnson 
S911-705 


88-B-0497-1 
*ATP 


Joyce  M.  Silva  90-B-5154-1 
S940-743  $350,000.00 

Judgment: 

None 

TOTAL  SETTLEMENT  (2) 
*ATP=  According  to  Proof 


$34 , 122 . 32 
$29 , 038 . 88 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


7-6  10-12-88        PI  $30,000.00 


2-6  06-20-91        PI  $50,000.00 


$80, 000 . 00 


INDEX 


632091 


SUB  OBJECT 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of        ^  5^19&3  y  /  iqg^  ]gc)3^ 


Secretary,  Puoiic  utilities  VonJ^ssion 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AMO  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Noi  


WHEREAS,  The  Municipal  Railway  was  authorized  by  Resolution  No.  92-0346  to 
circulate  an  RFP  to  identify  a  consultant  to  provide  engineering  services  for  procurement  of 
trolley  coaches  consisting  of  preparation  and  issuance  of  specifications  for  both  Standard 
and  Articulated  Trolley  Coaches,  and  management  and  inspection  of  the  subsequent  contract 
for  both  Standard  and  Articulated  Trolley  Coaches;  and 

WHEREAS,  Three  consulting  engineering  companies  responded  with  a  written  proposal 
on  May  5,  1993,  which  included:  Booz,  Allen  and  Hamilton,  Inc.,  PGM  Wong  Engineering, 
and  ACEx  Technologies,  Inc.;  and 

WHEREAS,  An  Evaluation  Team  consisting  of  personnel  from  MUNI  Fleet  &  Signal 
Engineering  and  Transportation  Department,  individually  evaluated  the  three  written 
proposals,  and  scored  each  proposal;  and 

WHEREAS.  Each  of  the  three  consulting  firms  were  deemed  qualified  by  the  Evaluation 
Team  to  be  invited  for  an  oral  interview  with  oral  presentations  from  all  three  companies, 
including  their  subcontractors,  being  conducted  on  May  26,  1993.  The  Evaluation  Team 
then  individually  scored  each  consultants'  "Oral  Interview,"  and  conducted  a  meeting  to 
discuss  each  consultants'  strengths  and  weaknesses,  and  finally  compiled  the  scores;  and 

WHEREAS,  The  final  scores  indicated  that  Booz,  Allen  &  Hamilton,  Inc.  presented  the 
best  proposal  and  team  for  this  work,  and  was  approved  by  Contract  Compliance;  and 

WHEREAS,  The  $1,207,000  cost  for  the  work  is  available  from  several  federal  grants 
for  this  professional  services  contract;  now  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the  Municipal  Railway  to 
enter  into  a  contract  not  to  exceed  SI, 207, 000,  with  Booz,  Allen  &  Hamilton,  Inc.  to  provide 
the  above  described  engineering  services  for  the  Trolley  Coach  Procurement  Program. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  6v  the  Public  Utilities  Commission 

nil  Y  * 

at  Its  meeting  of  \jyJL~  i  


Secretary,  Public  Utilities  Commissi' 


PUBLIC  UTILITIES  COMMISSION 

CITV  AND  COUI^TV  OF  SAN  FRANCISCO 

RESOLUTrON  No.  

WHEREAS,    Pursuant  to  Public  Utilities  Commission  Resolution  No  90- 
0300,    the  Commission  entered   into  an  agreement  for  the  employment  of  the 
law  firm  of  Grueneich,    Ellison  and  Schneider   ("Counsel")    to  provide 
legal  services  to  the  Commission  in  conjunction  with  the  City  Attorney's 
Office  for  the  purpose  of  identifying  additional  sources  of  water 
negotiating  agreements  for  the  purchase  of  additional  water  supplies 
working  with  state,   federal  and  local  agencies  regarding  the  acquisition 
of  additional  water  supplies,   and  advising  the  Commission  on  legal 
issues  pertaining  to  water  supplies;  and 

WHEREAS,  Counsel  has  notified  Commission  that  Dian  Grueneich 
departed  the  firm  to  pursue  her  own  practice  of  energy  and  environmental 
law  and  Barry  Epstein  departed  to  pursue  other  interests;  and 

WHEREAS,   Anne  Schneider,    Chris  Ellison  and  Martha  Lennihan  will 
continue  Counsel's  practice  of  water,   energy  and  environmental  law  in 
the  firm's  Sacramento  offices;  and 

WHEREAS,   Counsel  changed  its  name,   effective  May  1,    1993  from 
Grueneich,   Ellison  &  Schneider  to  Ellison,   Schneider  &  Lennihan;  and 

WHEREAS,   Because  of  her  long  standing  involvement  and  experience  in 
the  City's  water  supply  issues,    it  is  in  the  City's  best  interest  to 
have  Anne  Schneider  continue  to  serve  as  the  firm's  principal  attorney 
on  City  water  matters;  and 

WHEREAS,   Commission  has  determined  that  Counsel  is  a  continuing 
partnership  and  has  the  ability  to  continue  to  carry  out  the  terms  of 
the  Agreement;  and 

WHEREAS,   The  Commission  and  City  Attorney's  Office  desires  to 
continue  to  retain  Counsel  to  the  full  extent  of  the  anticipated  future 
need  of  its  legal  services;  and 

WHEREAS,   Adversarial  proceedings  have  started  at  the  Federal  Energy 
Regulatory  Commission  and  the  State  Bay  Delta  Water  Hearings;  and 

WHEREAS,   This  firm  and  the  other  consultant  it  provides  technical 
direction  to  are  an  integral  part  of  this  effort;  and 

WHEREAS,   Additional  funding  is  needed  for  the  continued  services  of 
Ellison,   Schneider  and  Lennihan;  and 

WHEREAS,     Funds  are  available  in  the  Hetch  Hetchy  FY  93/94 
operating  budget.   Object  100,   Professional  Services;  now,   therefore,  be 

RESOLVED,   That  the  Commission  does  hereby  agree  to  enter  into  the 
Ninth  Amendment  to  Agreement  with  Counsel,   thereby  increasing  the  amount 
that  may  be  paid  under  the  contract  by  $911,000,    for  a  total  amount  not 
to  exceed  $3,248,500  for  legal  services  as  described  above;   and  be  it 

FURTHER  RESOLVED,   That  the  Commission  hereby  authorizes  the  General 
Manager  of  the  Public  Utilities  Commission  to  execute  the  Ninth 
Amendment  to  this  Agreement. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   fc;  JUL  f     _2  7  1993  ^  


Secretan,',  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAM  FRANCISCO 

RESOLUTION  No.  


WHEREAS,  Under  San  Francisco  Municipal  Railway  Contract  No. 
MR-868,  Metro  Center  Improvement-  Track  Switch  Electrification  and 
Replacement  Project  was  constructed  with  financial  assistance  from  the 
State  and  Federal  Governments;  and 

WHEREAS.  Bids  for  this  work  were  received  and  opened  publicly  on 
October  1,  1991;  and 

WHEREAS.  Under  Resolution  No.  91-0412,  the  Public  Utilities 
Commission  awarded  Contract  No.  MR-868  to  Shimmick  Construction 
Company,  Inc.,  and  A.  Ruiz  Construction  Company  and  Associates,  A  Joint 
Venture,  601  Minnesota  St.  Suite  103.  San  Francisco,  Calif.  94107;  and 

WHEREAS,  The  Notice  to  Proceed  (NTP)  was  issued  on  April  13, 
1992  and  the  construction  was  scheduled  to  be  complete  on  December  8 
1992;  and 

WHEREAS.  The  contract  was  completed  on  February  16,  1993, 
seventy  days  late  but  it  was  subsequently  agreed  that  the  City  contributed 
twenty  days  to  the  delay;  now  therefore  be  it 

RESOLVED,  The  contractor  agrees  to  the  liquidated  damages 
assessment  of  $25,000  (for  completing  contract  50  days  late  and  at  a  rate 
of  $500  per  day);  be  it  further 

RESOLVED,  The  Commission  accepts  Contract  No.  MR-868  as 
complete  and  approves  the  final  payment  in  the  amount  of  $20,000.00  to 
Shimmick  Construction  Company,  Inc.  and  A.  Ruiz  Construction  Company 
and  Associates,  A  Joint  Venture. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  fe    tiULY       2  7  1993 


Secretary,  Public  Utilities  Coni 


PUBLIC  UTILITIES  COMMISSION 

CTTV  ANO  COUP*Tr  OF  SAN  FRANCISCO 

RESOLUTION  No.   ^ 


RESOLVED,  That  this  Commission  accepts  the  work  under  San 
Francisco  Water  Department  Contract  WD2062,  San  Antonio  Pump  Station 
Improvements,  as  satisfactorily  completed,  approves  Contract 
Modi fication  No.  2  in  the  amount  of  $20,058.83,  authorizes  an 
extension  of  time  for  unavoidable  delay  of  thirty  (30)  calendar  days; 
and  authorizes  final  payment  in  the  amount  of  $57,819.49  to  the 
Contractor,  Power  Engineering  Contractors,  Inc. 


/  hereby  certify  that  the  fore^'  was  nfioptcd  by  the  Public  Utilities  Commission 
at  its  meeting  of    


Secretary,  Pub  UcU  tilt  ties  CJmm 


PUBLIC  UTILITIES  COMMISSIOfM 

COY  AND  COUWTV  OP  SAN  FRANCISCO 

RESOLUTION  No.  


WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on  February  8,  1993;  and 

WHEREAS,  Stacy  and  Witbeck/John  Jenkins  Construction,  A  Joint  Venture,  as  the  fourth 
lowest  bidder  protested  the  apparent  lowest  bidder,  A.  Ruiz  Construction  Company  and 
Associates/Ranger  Pipelines,  Inc.,  A  Joint  Venture  as  not  meeting  with  the  Human  Rights 
Commission's  requirements;  and 

WHEREAS,  The  PUC  Contract  Compliance  Office  determined  that  A.  Ruiz  Construction 
Company  and  Associates/Ranger  Pipelines,  Inc.,  A  Joint  Venture  met  the  MBE  and  WBE 
subcontracting  goals  with  HRC  certified  firms;  and 

WHEREAS,  The  PUC  Contract  Compliance  Office  determined  that  the  protest  of  Stacy  and 
Witbeck/John  Jenkins,  A  Joint  Venture  to  be  without  merit;  and 

WHEREAS,  The  time  required  by  the  PUC  staff  to  resolve  the  protest  resulted  in  the  contract 
not  being  awarded  within  60  days  after  receipt  of  bids;  and 

WHEREAS,  Section  12  of  the  General  Provisions  provides  that  the  Commission  may  extend 
the  time  of  award  beyond  60  days  only  with  the  consent  of  the  successful  bidder;  and 

WHEREAS,  The  lowest  responsive  bidder,  A.  Ruiz  Construction  Company  and 
Associates/Ranger  Pipelines,  Inc.,  A  Joint  Venture,  has  stated  that  they  would  honor  their  bids;  and 

WHEREAS,  Section  6. 1  of  the  Administrative  Code  requires  that  award  of  a  contract  be  made 
no  later  than  60  days  after  receipt  of  bids  unless  the  time  for  letting  such  contract  be  extended  by 
resolution  of  the  Board  of  Supervisors  upon  recommendation  of  the  Department  Head,  Board  or 
Commission  responsible  for  such  award;  now.  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Board  of  Supervisors'  approval  to 
extend  the  time  for  award  of  San  Francisco  Water  Department  Contract  No.  WD-2064R,  36-Inch  Steel 
Main  in  Dolores  Street  between  San  Jose  and  25th  Streets,  25th  Street  between  Dolores  and  Sanchez 
Streets,  Sanchez  Street  between  25th  and  22nd  Streets  and  22nd  Street  between  Sanchez  and  Castro 
Streets;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water  Department  Contract 
No.  WD-2064R,  in  the  net  amount  of  $2,302,364.00  to  A.  Ruiz  Construction  Company  and 
Associates/Ranger  Pipelines,  Inc.,  A  Joint  Venture,  1296  Armstrong  Avenue,  San  Francisco, 
California  94124,  as  the  lowest  responsive  bidder,  subject  to  the  Board  of  Supervisors'  approval  to 
extend  the  time  for  award. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted^by  the  Public  Utilities  Commission 
at  its  meeting  of . 


he  forego 

\  JULY  mY 


Secretary,  Public  Ut  Hi  ties  Cor^nis: 


V 


PUBLIC  UTILITIES  COMMISSION 


CfTV  AND  COUMTT  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note  that  the  project  which  is 
the  subject  of  this  resolution  has  been  determined  by  the  Department  of  City  Planning  to  be 
categorically  exempt  as  Class  1(b)  project  under  the  State  Guidelines  implementing  the  California 
Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Call  as  follows: 
San  Francisco  Water  Department  Contract  No.  WD-2116,  16-Inch  Ductile  Iron  Feeder  Main 
Installation  in  Valencia  Street  between  14th  Street  and  17th  Street. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^^^^      >  -  'bi^^t^   i^j  ■   


PUBLIC  UTILITIES  COMMISSION 

crrv  AND  COUNTY  of  san  francisco 

RESOLUTION  Na  ._  


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note  that  the  project  which  is 
the  subject  of  this  resolution  has  been  determined  by  the  Department  of  City  Planning  to  be 
categorically  exempt  as  Class  1(b)  project  under  the  State  Guidelines  implementing  the  California 
Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Call  as  follows: 
San  Francisco  Water  Department  Contract  No.  WD-2124,  8-Inch  Ductile  Iron  Main  Installation 
in  Geary  Boulevard  Between  5th  Avenue  and  16th  Avenue. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,      «     ,  JULY  ,    ■  (  ,  • 

at  Its  meeting  of   VV,  L  .  ' 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSIOISI 

CrrV  AND  COUNT-*  OF  SAH  FRANCISCO 

RESOLUrrON  No.  


WHEREAS,  The  City  and  County  of  San  Francisco,  through  its  Public  Utilities 
Commission,  contracted  with  ADT  Security  Systems.  West.  Inc.,  under  Municipal 
Railway  Contract  No.  MR-924  on  July  18.  1985.  to  provide  for  the  installation  of  an 
electronic  security  system  at  various  facilities  within  the  Municipal  Railway  and  said 
agreement  was  amended  on  April  19.  1987,  to  provide  for  the  maintenance  of  the 
system  for  a  total  period  not  to  exceed  four  years;  and 

WHEREAS,  The  maintenance  agreement  provided  under  MR-924  expired  and  it 
is  the  intent  of  the  parties  to  enter  into  a  maintenance  contract  for  Muni's  security 
system;  now,  THEREFORE  be  it 

RESOLVED,  Thai  this  Commission  hereby  authorizes  the  General  Manger  of 
the  Public  Utilities  Commission  to  enter  into  and  execute  a  five-year  maintenance 
contract  with  ADT  Security  Systems  West,  Inc.,  at  a  dollar  amount  not  to  exceed 
$301,372. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,  its  meeting  of   *'     JULY  £^'d^_^:  j^/^jj^  
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COONTV  OF  SAN  F»l»NCISCO 


RESOLUTION  No.  


WHEREAS,   on  April   13,    1993,    the  Public  Utilities  Commission  authorized  the 
circulation  of  a  Request  for  Proposals  for  interested  consulting  firms  to 
conduct  the  Geary  Corridor  System  Planning  Study;  and 

WHEREAS,  The  study  would  analyze  the  cost-effectiveness  and  ridership 
potential  of  transportation  improvements  in  the  Geary  Corridor;  and 

WHEREAS,   Proposals  for  professional  services  to  conduct  the  study  have 
been  received  and  analyzed  by  a  seven-member  Geary  Selection  Panel;  and 

WHEREAS,  After  thorough  evaluation  of  all  four  proposals  submitted,  plus 
oral  interviews  of  two  proposed  consulting  teams,   the  panel  has  recommended 
that  an  agreement  be  entered  into  with  the  firm  of  Merrill  &  Associates  to 
undertake  the  proposed  study  project  at  a  cost  not  to  exceed  $285,000;  and 

WHEREAS,   Funding  for  the  project  in  the  amount  of  $400,000  has  already 
been  appropriated  to  the  Public  Utilities  Commission  by  the  San  Francisco 
Transportation  Authority,   to  cover  $115,000  for  UEB  and  DCP's  work  effort  and 
$285,000  for  consulting  services;   now,   therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager  of 
the  Public  Utilities  Commission  to  execute  an  Agreement  with  the 
aforementioned  firm,   in  an  amount  not  to  exceed  $285,000,   to  conduct  the  Geary 
Corridor  System  Planning  Study. 


0463P 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  /   ■  ' 


Secretary, 


Public  Utilities  (j^mi 


•mmission 


 — 

PUBLIC  UTILITIES  COIWIVIISSIOIM 

CITY  AND  COUNTV  OF  »N  FRANCISCO 

RESOLUrrON  No.  ^  . 


WHEREAS.  The  City's  Public  Utilities  Commission  ("Commission")  entered  into  an 
agreement  with  Cerenio  Management  Group  ("Contractor")  on  June  17,  1991  to  perform 
paratransit  broker  services,  as  authorized  by  PUC  Resolution 
No.  9 1  -02 1 6,  adopted  on  June  1 1 ,  1 99 1 ,  and 

WHEREAS,  Commission  approved  Amendment  No  1  to  Agreement  pursuant  to 
Resolution  No  93-0005  on  January  12,  1993,  which  authorized  a  loan  of  up  to  $115,500 
to  the  Contractor  to  enable  Contractor  to  acquire  up  to  five  (5)  ramped  vans  for  the 
provision  of  accessible  taxi  services,  and 

WHEREAS,  The  City  is  mandated  to  provide  paratransit  services  for  those  who  are 
eligible  under  the  Americans  with  Disabilities  Act;  and 

WHEREAS,  Demonstrating  ADA  eligibility  entails  a  more  cumbersome  and  detailed 
certification  process  for  persons  receiving  and  applying  for  paratransit  services  than 
required  prior  to  ADA,  including  determination  of  trip-by-trip  eligibility,  an  appeals 
process,  the  provision  of  travel  training  and  the  issuance  of  photo  I  D  cards,  and 

WHEREAS,  The  City  will  provide  an  amount  not  to  exceed  $365,000  for  ADA 
administrative  duties  through  June  30,  1996,  and 

WHEREAS,  Commission  is  intent  upon  effectively  and  efficiently  implementing  the 
paratransit  provisions  of  the  ADA,  now  therefore,  be  it 

RESOLVED,  That  Commission  hereby  authorizes  its  Acting  General  Manager  to  execute 
Amendment  No.  2  to  the  Paratransit  Broker  Agreement  in  order  to  accommodate  the 
additional  responsibilities  associated  with  implementation  of  the  ADA,  for  an  amount  not 
to  exceed  $365,000, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,      •    JULY     2  7-    i>L'  V      .  '7  'qu^ 

at  Its  meeting  of   '        '  •  ^ 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CtTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  HH834,  the  Old 
Moccasin  Powerhouse  will  be  upgraded  to  current  structural  and 
seismic  standards;  now  therefore,  be  it 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter 
31,  Section  31.22(a)  of  the  San  Francisco  Administrative  Code,  the 
Department  of  City  Planning  has  determined  this  project  to  be 
categorically  exempt  from  the  California  Environmental  Quality  Act 
under  Class  1(d)  as  set  forth  in  the  permanent  list  of  categorical 
exemptions  adopted  by  the  City  Planning  Commission  on  August  28, 
1980,  and  April  15,  1981;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call  for 
Hetch  Hetchy  Contract  No.  HH834,  Old  Moccasin  Powerhouse 
Rehabilitation  Project. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

JULY  271993 


PUBLIC  UTILITIES  COM  MISSION 

CITV  AND  COUfJTV  OF  SAN  FRANtlSCO 

RESOLUTION  No.  


WHEREAS,  On  January  10,  1989.  the  Public  Utilities  Commission 
authorized  its  General  Manager  to  execute  an  Agreement  with  Booz-Allen 
&  Hamilton,  Inc..  in  an  amount  not  to  exceed  $850,000  for  professional 
engineering  services  to  provide  technical  specifications  and  implementation 
assistance  for  procurement  of  the  Advanced  Train  Control  System  (ATCS)' 
and 

WHEREAS,  The  original  scope  of  work  for  this  Agreement  has 
significantly  increased  due  to  schedule  delays  in  award  of  the  ATCS 
procurement  contract,  resulting  in  MUNI's  need  for  greater  technical 
coordination,  program  management  and  project  integration  services  from 
Booz-Allen  &  Hamilton,  Inc.;  and 

WHEREAS,  The  original  contract  has  been  revised  to  comprise  three 
phases:  Phase  1  -  Technical  Specifications  and  Bid  Support:  Phase  2  - 
Engineering  Support.  Prototype  Installation  and  Testing;  Phase  3  -  Final 
Installation  and  Commissioning;  and 

WHEREAS.  Phase  1  work  is  complete,  and  the  Commission  has 
authorized  award  of  the  ATCS  procurement  and  installation  contract  to 
Alcatel,  Canada  (Resolution  No.  92-0097);  and 

WHEREAS,  Phase  2  work  began  on  September  1,  1992  and  funds 
to  proceed  with  Phase  2  services  in  the  amount  of  $330,000  were  available 
in  the  original  contract  amount;  and 

WHEREAS,  As  $330,000  of  Phase  2  work,  which  began  on  September 
1 .  1992,  is  covered  under  the  original  cost  of  the  Agreement,  MUNI  wishes 
to  amend  the  Professional  Services  Agreement  with  Booz-Allen  &  Hamilton, 
Inc.  to  provide  additional  engineering  support  to  assist  in  engineering 
review  and  coordination  of  the  ATCS  Project  for  an  amount  not  to  exceed 
$735,010  through  September  30,  1994;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the 
General  Manager  of  San  Francisco  Municipal  Railway  to  amend  the 
Professional  Services  Agreement  with  Booz-Allen  &  Hamilton,  Inc.  for 
Phase  2  Engineering  Support  and  Prototype  Installation  and  Testing  for  the 
ATCS  procurement,  by  $735,010,  increasing  the  total  agreement  to  an 
amount  not  to  exceed  $1,515,010  and  extending  the  term  of  the 
agreement  through  September  30.  1994. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Its  meeting  of   .  .      •*  _  ^  i,  j 


Secretary,  Public  Utilities  Comm ission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  ANO  COUNTY  OF  SAN  FRANCISCO 


33-023O 

RESOLUTfON  No.  


WHEREAS,  The  Secretary  of  Transportation  is  authorized  to  make  monies  available 
pursuant  to  the  Intermoda!  Surface  Transportation  and  Efficiency  Act  of  1991  for  mass 
transportation  projects;  and 

WHEREAS,  The  Public  Utilities  Commission,  City  and  County  of  San  Francisco  is  an 
eligible  claimant  for  operating  subsidies  and  capital  assistance  projects  pursuant  to  Section  9 
of  the  Intermodal  Surface  Transportation  and  Efficiency  Act  of  1991;  and 

WHEREAS,  The  grant  contract  for  financial  assistance  will  impose  certain  obligations 
upon  the  applicant,  including  the  provision  by  it  of  the  local  share  of  project  costs;  and 

WHEREAS,  The  local  share  of  project  costs  can  be  funded  through  a  variety  of 
sources  including  State  Transit  Capital  Improvement  Funds,  State  Urban  Rail  Bond  Funds 
State  Clean  Air  and  Transportation  Improvement  Act  Bond  Funds,  State  Transit  Assistance 
Funds.  State  Transportation  Development  Act  Funds.  Bridge  Toll  Net  Revenues.  Regional 
Measure  One  Funds,  Gas  Tax  Revenues.  Transit  Impact  Development  Fees  San  Francisco 
Municipal  Railway  Improvement  Corporation  Funds.  San  Francisco  County  Transportation 
Sales  Taxes.  Port  of  San  Francisco  Funds,  and/or  Catellus  Corporation  Funds;  and 

WHEREAS,  It  is  required  by  the  U.S.  Department  of  Transportation  in  accord  with  the 
provision  of  Title  VI  of  the  Civil  Rights  Act  of  1964,  that  in  connection  with  the  filing  of  an 
application  for  federal  assistance,  the  applicant  give  an  assurance  that  it  will  comply  with  Title 
VI  of  the  Civil  Rights  Act  of  1964  and  the  U.S.  Department  of  Transportation  requirements 
thereunder;  and 

WHEREAS,  It  is  the  goal  of  the  applicant  that  disadvantaged  business  enterprises  be 
utilized  to  the  fullest  extent  possible  in  connection  with  this  project,  and  that  definitive 
procedures  shall  be  established  and  administered  to  ensure  that  disadvantaged  businesses 
shall  have  the  maximum  possible  opportunity  to  compete  for  contracts,  supplies,  equipment 
contracts,  or  consultant  and  other  services;  and 

WHEREAS,  Section  9  is  a  formula-apportioned  resources  that  may  be  used  for  any 
eligible  planning,  capital,  and  operating  purposes;  and 

WHEREAS,  The  Metropolitan  Transportation  Commission  (MTC)  is  preparing  a 
regional  grant  application  for  Section  9  capital  and  operating  assistance  funding  in  FY94;  and 

WHEREAS,  The  Municipal  Railway's  projects  that  are  included  in  the  regional  grant 
application  are  high  priority  Municipal  Railway  capital  improvements  in  the  current  Short 
Range  Transit  Plan;  and 

WHEREAS.  Operating  assistance  is  already  included  in  Muni's  adopted  budget;  and 
WHEREAS,  The  program  of  project  costs  are  estimated  as  follows; 

$7,065,199  -  Operating  Assistance 
$25,312,813  -  Construction/Purchase/TPA 
$2,760,150  -  Project  Management.  In-House  Design,  Rehab 
$613,808  -  Indirect  Costs 


$35,751,970  -  Total  Project  Costs 


PUBLIC  UTrUTIES  COMMISSION 

CfTY  AND  COUMTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  


now.  THEREFORE  be  it 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance.  Public  Utilities 
Commission,  is  authorized  to  apply  for.  accept,  and  expend  $7,065.1990  in  FTA  Section  9 
operating  assistance.  $22,949,793  in  FTA  Section  9  capital  assistance  and  $5  736  977  from 
state,  regional,  and  local  match  funds  such  as  State  Transit  Capital  Improvement  Funds 
State  Urban  Rail  Bond  Funds,  State  Clean  Air  and  Transportation  Improvement  Act  Bond 
Funds.  State  Transit  Assistance  Funds.  State  Transportation  Development  Act  Funds  Bridge 
Toll  Net  Revenues.  Regional  Measure  One  Funds.  Gas  Tax  Revenues,  Transit  Impact 
Development  Fees.  San  Francisco  Municipal  Railway  Improvement  Corporation  Funds  San 
Francisco  County  Transportation  Sales  Taxes.  Port  of  San  Francisco  Funds,  Catellus  ' 
Corporation  Funds  for  the  following  Municipal  Railway  projects:  Operating  Assistance 
Trolley  Bus  Replacement  .  Muni  Metro  Accessibility  Improvements.  Cable  Car  Vehicle' 
Renovation.  Light  Rail  Vehicle  Modification.  Diesel  Bus  Rehabilitation  and  Subway  Sianal 
System  Replacement:  and  be  it  FURTHER 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance.  Public  Utilities 
Commission  is  authorized  to  execute  and  file  an  application  on  behalf  of  the  City  and  County 
o  San  Francisco  with  the  United  States  Department  of  Transportation  to  aid  in  the  financing 
of  planning,  capital,  and/or  operating  assistance  projects  pursuant  to  Section  9  proqram 
funding;  and  be  it  further  ^ 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public  Utilities 
Commission  is  authorized  to  execute  and  file  with  such  application  an  assurance  or  any  other 
document  required  by  the  United  States  Department  of  Transportation  effectuating  the 
purpose  of  Title  VI  of  the  Civil  Rights  Act  of  1964;  and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance.  Public  Utilities 
Commission  is  authorized  to  furnish  whatever  additional  information  might  be  requested  by 
the  funding  agencies  in  connection  with  this  request;  and  be  it  further 

RESOLVED,  That  the  General  Manager,  Public  Utilities  Commission  is  authorized  to 
set  forth  and  execute  affirmative  disadvantaged  business  policies  in  connection  with  the 
project's  procurement  needs;  and  be  it  further 

RESOLVED.  That  the  Directors  of  the  San  Francisco  Municipal  Railway  Improvement 
Corporation  are  requested  to  advance  project  funds  if  required  for  this  federal  qranf  and  be  it 
further 

RESOLVED,  That  the  Directors  of  the  San  Francisco  Municipal  Railway  Improvement 
Corporation  are  requested  to  allocate  local  match  financing  as  needed  for  this  federal  grant  if 
the  required  matching  monies  are  not  obtained  from  the  State  of  California  or  through 
Metropolitan  Transportation  Commission  allocated  resources;  and  be  it  further 

RESOLVED,  that  the  San  Francisco  Transportation  Authority  is  requested  to  allocate 
local  match  financing  as  needed  for  this  federal  grant  if  the  required  monies  are  not  obtained 
from  other  sources. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY  271993 


Secretary.  Public  Utilities  Commfssioi 
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PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANCISCO 

93^231 

RESOLUTION  No.  


WHEREAS,  The  Secretary  of  Transportation  is  authorized  to  make  monies  available 
pursuant  to  the  Intermodal  Surface  Transportation  and  Efficiency  Act  of  1991  for  mass 
transportation  projects;  and 

WHEREAS,  The  Public  Utilities  Commission.  City  and  County  of  San  Francisco,  is  an 
eligible  claimant  for  capital  assistance  projects  pursuant  to  the  Section  3  Fixed  Guideway 
Program  included  in  the  Intermodal  Surface  Transportation  and  Efficiency  Act  of  1991;  and 

WHEREAS,  The  grant  contract  for  financial  assistance  will  impose  certain  obligations 
upon  the  applicant,  including  the  provision  by  it  of  the  local  share  of  project  costs;  and 

WHEREAS,  The  local  share  of  project  costs  can  be  funded  through  a  variety  of 
sources  including  State  Transit  Capital  Improvement  Funds,  State  Urban  Rail  Bond  Funds. 
State  Clean  Air  and  Transportation  Improvement  Act  Bond  Funds,  State  Transit  Assistance 
Funds,  State  Transportation  Development  Act  Funds,  Bridge  Toll  Net  Revenues.  Regional 
Measure  One  Funds.  Gas  Tax  Revenues,  Transit  Impact  Development  Fees.  San  Francisco 
Municipal  Railway  Improvement  Corporation  Funds.  San  Francisco  County  Transportation 
Sales  Taxes.  Port  of  San  Francisco  Funds,  and/or  Catellus  Corporation  Funds;  and 

WHEREAS,  It  is  required  by  the  U.S.  Department  of  Transportation  in  accord  with  the 
provision  of  Title  VI  of  the  Civil  Rights  Act  of  1964.  that  in  connection  with  the  filing  of  an 
application  for  federal  assistance,  the  applicant  give  an  assurance  that  it  will  comply  with  Title 
VI  of  the  Civil  Rights  Act  of  1964  and  the  U.S.  Department  of  Transportation  requirements 
thereunder;  and 

WHEREAS,  It  is  the  goal  of  the  applicant  that  disadvantaged  business  enterprises  be 
utilized  to  the  fullest  extent  possible  in  connection  with  this  project,  and  that  definitive 
procedures  shall  be  established  and  administered  to  ensure  that  disadvantaged  businesses 
shall  have  the  maximum  possible  opportunity  to  compete  for  contracts,  supplies,  equipment 
contracts,  or  consultant  and  other  services;  and 

WHEREAS,  Section  3  Fixed  Guideways  is  a  formula-apportioned  resource  that  may 
be  used  for  any  eligible  planning,  capital,  and  operating  purposes;  and 

WHEREAS,  The  Metropolitan  Transportation  Commission  (MTC)  is  preparing  a 
regional  grant  application  for  Section  3  Fixed  Guideway  capital  assistance  funding  in  FY94; 
and 

WHEREAS,  The  Municipal  Railway's  projects  that  are  included  in  the  regional  grant 
application  are  high  priority  Municipal  Railway  capital  improvements  in  the  current  Short 
Range  Transit  Plan;  and 

WHEREAS,  Operating  assistance  is  already  included  in  Muni's  adopted  budget;  and 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

93-C231 

RESOLUTION  Na  


WHEREAS,  The  program  of  project  costs  are  estimated  as  follows: 

$56.834.755-Construction/Purchase/TPA 
$2.853, 102-Project  Management,  In-House  Design,  Rehab 
$1.087,509-lndirect  Costs 


$60.775,366-Total  Project  Costs 
now.  THEREFORE  be  it 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance.  Public  Utilities 

Commission,  ts  authorized  to  apply  for,  accept,  and  expend  $48,733,803  in  FTA  Section  3 

Fixed  Guideway  capital  assistance  and  $12,041,564  in  local  match  funds  such  as  State 

Transit  Capital  Improvement  Funds,  State  Urban  Rail  Bond  Funds.  State  Clean  Air  and 

Transportation  Improvement  Act  Bond  Funds.  State  Transit  Assistance  Funds  State 

Transportation  Development  Act  Funds,  Bridge  Toll  Net  Revenues,  Regional  Measure  One 

Funds.  Gas  Tax  Revenues.  Transit  Impact  Development  Fees.  San  Francisco  Municipal 

Railway  Improvement  Corporation  Funds.  San  Francisco  County  Transportation  Sales  Taxes 

Port  of  San  Francisco  Funds,  Catellus  Corporation  Funds  for  the  following  Municipal  Railway' 

E^°^??-*f.-ri^^r'  ^^^^^  Turnback.  Trolley  Bus  Purchase  and  Light  Rail  Vehicle  purchase-  and 
be  It  FURTHER 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance  Public  Utilities 
Commission  is  authorized  to  execute  and  file  an  application  on  behalf  of  the  City  and  County 
o  San  Francisco  with  the  United  States  Department  of  Transportation  to  aid  in  the  financing 
of  planning,  capital  assistance  projects  pursuant  to  Section  3  funding;  and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance.  Public  Utilities 
Commission  is  authorized  to  execute  and  file  with  such  application  an  assurance  or  any  other 
document  required  by  the  United  States  Deparlment  of  Transportation  effectuating  the 
purpose  of  Title  VI  of  the  Civil  Rights  Act  of  1964;  and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance.  Public  Utilities 
Oonimission  is  authorized  to  furnish  whatever  additional  information  might  be  requested  by 
the  funding  agencies  in  connection  with  this  request;  and  be  it  further 

RESOLVED,  That  the  General  Manager.  Public  Utilities  Commission  is  authorized  to 
set  forth  and  execute  affirmative  disadvantaged  business  policies  in  connection  with  the 
project's  procurement  needs;  and  be  it  further 

RESOLVED,  That  the  Directors  of  the  San  Francisco  Municipal  Railway  Improvement 
Corporation  are  requested  to  advance  project  funds  if  required  for  this  federal  grant  and  be  it 
further  ^ 

RESOLVED.  That  the  Directors  of  th*^  'Jan  Francisco  Municipal  Railway  Improvement 
Corporation  are  requested  to  allocate  local  match  financinq  as  needed  for  this  federal  grant  if 
the  required  matching  monies  are  not  obtained  from  the  State  of  California  or  through 
Metropolitan  Transportation  Commission  allocated  resources;  and  be  it  further 

RESOLVED,  that  the  San  Francisco  Transportation  Authority  is  requested  to  allocate 
local  match  financing  as  needed  for  this  federal  grant  if  the  required  monies  are  not  obtained 
from  other  sources. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

au.^...n..r        J^l-Y     27  1993  . 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANaSCO 


33^0232 

RESOLUTION  Na 


WHEREAS,  The  Secretary  of  Transportation  is  authorized  to  make  monies 
available  pursuant  to  the  Intermodal  Suriace  Transportation  and  Efficiency  Act  of  1991  for 
mass  transportation  projects;  and 

WHEREAS,  The  Public  Utilities  Commission,  City  and  County  of  San  Francisco  is 
an  eligible  claimant  for  flexible  capital  assistance  projects  pursuant  to  the  Surface 
Aclonggf  and  included  in  the  Intermodal  Surface  Transportation  and  Efficiency 

WHEREAS,  The  Public  Utilities  Commission.  City  and  County  of  San  Francisco  is 
an  eligible  claimant  for  flexible  capital  assistance  projects  pursuant  to  the  Congestion 
Management  Air  Quality  Program  included  in  the  Intermodal  Surface  Transportation  and 
Efficiency  Act  of  1991 ;  and 

WHEREAS,  The  Public  Utilities  Commission.  City  and  County  of  San  Francisco  is 
an  eligible  claimant  for  discretionary  capital  assistance  projects  pursuant  to  the  Federal 
1  ransit  Enhancement  Program  included  in  the  Intermodal  Surface  Transportation  and 
Efficiency  Act  of  1991;  and 

WHEREAS,  The  Public  Utilities  Commission.  City  and  County  of  San  Francisco  is 
an  eligible  claimant  for  flexible  capital  assistance  projects  pursuant  to  the  Federal  Aid  ' 
Urban  Systems  program;  and 

...     WHEREAS,  The  grant  contract  for  financial  assistance  will  impose  certain 
Obligations  upon  the  applicant,  including  the  provision  by  it  of  the  local  share  of  project 
COSTS,  ano 

WHEREAS,  The  local  share  of  project  costs  can  be  funded  through  a  variety  of 
sources  including  State  Transit  Capital  Improvement  Funds.  State  Urban  Rail  Bond 
hunds.  State  Clean  Air  and  Transportation  Improvement  Act  Bond  Funds,  State  Transit 
Assistance  Funds,  State  Transportation  Development  Act  Funds.  Bridge  Toll  Net 
Revenues,  Regional  Measure  One  Funds,  Gas  Tax  Revenues.  Transit  Impact 
Development  Fees.  San  Francisco  Municipal  Railway  Improvement  Corporation  Funds 
ban  Francisco  County  Transportation  Sales  Taxes,  Port  of  San  Francisco  Funds  and/or 
Catellus  Corporation  Funds;  and 

WHEREAS,  It  is  required  by  the  U.S.  Department  of  Transportation  in  accord  with 
the  provision  of  Title  VI  of  the  Civil  Rights  Act  of  1964.  that  in  connection  with  the  filing  of 

^PP  '^^^'O"  Tor  federal  assistance,  the  applicant  give  an  assurance  that  it  will  comply 
with  Title  VI  of  the  Civil  Rights  Act  of  196'J  and  the  U.S.  Department  of  Transportation 
requirements  thereunder;  and 




PUBUC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  


WHEREAS,  It  IS  the  goal  of  the  applicant  that  disadvantaged  business  enterprises 
be  utilized  to  the  fullest  extent  possible  in  connection  with  this  project,  and  that  definitive 
procedures  shall  be  established  and  administered  to  ensure  that  disadvantaged 
businesses  shall  have  the  maximum  possible  opportunity  to  compete  for  contracts, 
supplies,  equipment  contracts,  or  consultant  and  other  services;  and 

WHEREAS,  The  Public  Utilities  Commission.  City  and  County  of  San  Francisco,  is 
an  eligible  claimant  for  flexible  capital  assistance  projects  pursuant  to  the  Federal  Aid  ' 
Urban  Systems  program;  and 

WHEREAS,  STP,  and  CMAQ  are  formula-apportioned  resources  that  may  be  used 
for  any  eligible  planning,  capital,  and  operating  purposes;  and 

WHEREAS,  FAU  is  formula-apportioned  resources  that  may  be  used  for  any 
eligible  capital  purposes;  and 

WHEREAS,  Federal  Enhancement  Program  funding  is  a  discretionary  resource 
that  may  be  used  for  any  eligible  capital  purposes;  and 

WHEREAS,  The  Metropolitan  Transportation  Commission  (MTC)  is  preparing  a 
regional  grant  application  for  STP.  and  CMAQ  capital  and  operating  assistance  funding 

WHEREAS,  The  Municipal  Railway's  projects  that  are  included  in  the  regional 
grant  application  are  high  priority  Municipal  Railway  capital  improvements  in  the  current 
Short  Range  Transit  Plan;  and 

WHEREAS,  The  program  of  project  costs  are  estimated  as  follows: 

$17,072,150  -  Construction/Purchase/TPA  Contracts 
$  817,435  -  In-House  Design/Project  Management/Rehab 
$  328.046  -  Indirect  Costs 
$18,217,631  -  Total  Project  Cost 


now,  THEREFORE  be  it 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na 


RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public  Utilities 
Commission,  is  authorized  to  apply  for.  accept,  and  expend  $12,294,088  in  federal 
Surface  Transportation  Program/Congestion  Management  Air  Quality  capital  assistance 
regional,  $1,316,340  in  Federal  Aid  Urban  Systems  capital  assistance.  $1  000  000  in  ' 
Federal  Enhancement  Program  capital  assistance  and  $3,607,203  from  state  regional 
and  local  match  funds  such  as  State  Transit  Capital  Improvement  Funds,  State  Urban ' 
Rail  Bond  Funds.  State  Clean  Air  and  Transportation  Improvement  Act  Bond  Funds  State 
Transit  Assistance  Funds,  State  Transportation  Development  Act  Funds  Bridge  Toll'  Net 
Revenues.  Regional  Measure  One  Funds.  Gas  Tax  Revenues,  Transit  Impact 
Development  Fees,  San  Francisco  Municipal  Railway  Improvement  Corporation  Funds 
San  Francisco  County  Transportation  Sales  Taxes,  Port  of  San  Francisco  Funds  Cate'llus 
Corporation  Funds  for  the  following  Municipal  Railway  projects:  Trolley  Bus  Purchase 
Trolley  Overhead  Reconstruction.  Muni  Metro  Accessibility  Improvements,  Fixed  Facilities 
Maintenance.  Miscellaneous  Equipment  Purchase,  Signal  Pre-emption  Muni  Rail 
Replacement,  Passenger  Platforms  and  Cable  Car  Museum;  and  be  it  FURTHER 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance.  Public  Utilities 
Commission  is  authorized  to  execute  and  file  an  application  on  behalf  of  the  City  and 
County  of  San  Francisco  with  the  United  States  Department  of  Transportation  to  aid  in 
the  financing  of  planning  and  capital  assistance  projects  pursuant  to  STP,  CMAQ  FAU 
and  Federal  Enhancement  program  funding;  and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance.  Public  Utilities 
Commission  is  authorized  to  execute  and  file  with  such  application  an  assurance  or  any 
other  document  required  by  the  United  States  Department  of  Transportation  effectuating 
the  purpose  of  Title  VI  of  the  Civil  Rights  Act  of  1964;  and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public  Utilities 
Commission  is  authorized  to  furnish  whatever  additional  information  might  be  requested 
by  the  funding  agencies  in  connection  with  this  request;  and  be  it  further 

RESOLVED,  That  the  General  Manager.  Public  Utilities  Commission  is  authorized 
to  set  forth  and  execute  affirmative  disadvantaged  business  policies  in  connection  with 
the  project's  procurement  needs;  and  be  it  further 

RESOLVED,  That  the  Directors  of  the  San  Francisco  Municipal  Railway 
Improvement  Corporation  are  requested  to  advance  project  funds  if  required  for  this 
federal  grant;  and  be  it  further 

RESOLVED.  That  the  Directors  of  the  San  Francisco  Municipal  Railway 
Improvement  Corporation  are  requested  to  allocate  local  match  financing  as  needed  for 
this  federal  grant  if  the  required  matchina  monies  are  not  obtained  from^he  State  of 
California  or  through  Metropolitan  Transportation  Commission  allocated  resources*  and  be 
it  further 

RESOLVED,  that  the  San  Francisco  Transportation  Authority  is  requested  to 
allocate  local  match  financing  as  needed  for  this  federal  grant  if  the  required  monies  are 
not  obtained  from  other  sources. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY       27  1993 


Secretary.  Public  Utilities  Commission 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 

FRANK  M.  JORDAN 
Mayor 

ANSON  B.  MORAN 
Acting  General  Manager 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHV 
WATER  AND  POWEB 


SAN  FRANCISCO 
WATER  DEPARTMEMT 


July  30,  1993 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San  Francisco  will  meet  in 
executive  session  on  Monday,  August  2,  1993,  at  4:00  p.m.,  in  Room  287,  City  Hall.  San 
Francisco,  California  to  discuss  an  attorney-client  matter  regarding  Smith  v.  City  and  County 
of  San  Francisco,  Superior  Court  No.  884-694,  in  accordance  with  Government  Code  Section 
54956.9(a)  and  Charter  Section  3.500(f).  This  matter  was  continued  from  the  July  27,  1993 
executive  session. 


Romaine  A.  B 
Secreu'uy 


cc:      Members,  PL'C 
Anson  Moran 
George  Krueger 
Library  (2) 
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CaJI  to  Order:  1:20  p.m. 


Present:  President  Kay  K.  Yu,  Vice  President  Michael  E.  Hardeman, 

Commissioner  James  D.  Jefferson,  Commissioner  Patricia  A.  Carson 

Excused:  Commissioner  Victor  G.  Makras 


A  tape  of  the  meeting  is  on  fUe  in  the  office  of  the  Secretary  of  the  PubUc  Utihties 
Commission. 


REPORT  OF  THE  GENERAL  MANAGER 
Update  on  Implementation  of  the  Day/Week  Pass 

Michelle  Witt,  Director  of  Finance,  reported  that  the  department  had  been  working  with 
the  City  Purchaser  to  put  the  Day  and  Week  Passes  in  place  by  October  1,  1993. 
Regarding  the  Day  Pass,  she  said  that  the  City  was  close  to  an  agreement  with  the  current 
printer  to  amend  the  contract  to  include  the  Day  Pass.  Also  staff  had  been  working  on 
expanding  tlie  vendor  network  and  would  report  to  the  Commission  at  its  next  meeting 
regarding  new  vendors.  A  sample  of  the  new  Day  Pass  was  displayed.  The  pass  was 
designed  so  that  the  rider  will  scratch  off  the  date  to  validate  the  pass  for  use.  She  said 
that  the  Municipal  Railway's  Community  Affairs  unit  would  advertise  tlie  new  passes  in 
ethnic  and  neighborhood  newspapers. 

President  Yu  suggested  the  use  of  a  decal  to  identify  where  Day  Passes  could  be 
purchased. 


****Jf*»Jt-***»*****»)fH.>|.j(.jj. 


ItemJil:  Workshop  on  the  San  Francisco  Municipal  Railway  Short  Range  Transit  Plan  and 
Capital  Improvement  Program  1993-2002  (SRTP). 

Peter  Straus,  Director  of  Planning,  Municipal  Railway,  described  the  principles  of  service 
planning  (from  Chapter  2  -  Goals  and  Objectives  of  the  SRTP).  He  said  that  in  designing 
service  for  the  City,  Objective  1  is  to  provide  service  v^thin  one-quarter  of  a  mile  as  the 
basic  service  equity  standard,  witliin  a  20-hour  service  day  from  5:00  A.M.  to  1:00  A.M. 
Objective  2  covers  the  frequency-of-service  standard  which  ranges  from  10  minutes  during 
peak  periods  to  30  minutes  during  off  peak  periods  and  for  owl  service.  Ridership  tends 
to  fall  off  when  service  is  reduced  to  between  10-20  minutes.  Objective  3  is  the  "crowding" 
standard.  For  scheduling  purposes.  Muni  uses  63  passengers  per  40  foot  bus  as  its  target 
for  maximum  passenger  loads.  Objective  5  is  to  facUitate  a  multi-destinational  system. 
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other  than  travel  oriented  to  the  central  business  district  (CBD),  by  maintaining  a  modified 
grid  route  network.  Mr.  Straus  said  tliat  the  first  criteria  people  consider  when  iudeine 
the  convenience  of  service  are  travel  time,  waiting  time  and  reliability.  After  that  there  are 
issues  such  as  comfort,  type  and  quaUty  of  seating  and  cleanliness  of  vehicles.  While  these 
are  important,  usually  they  are  of  lesser  importance  than  basic  transportation  access  and 
reUability. 

Mr.  Moran  stated  that  some  of  the  quahty  issues,  like  type  of  seats,  are  built  into  the 
equipment  specification.  We  specify  hard  seats  because  of  their  durabiUty  and  the 
maintenance  costs.  During  these  tough  budget  times,  the  City  has  opted  for  quantity  over 
quahty.  Cuttmg  back  on  street  supervision  has  an  effect  on  the  ability  to  evenly  space 
vehicles.  We  have  cut  back  on  street  supervision,  station  agents,  training  and  other  quaUty 
type  issues.  These  are  areas  that  the  City  has  consciously  chosen  not  to  fund. 

President  Yu  expressed  the  view  that  the  Commission  should  look  at  what  the  service 
standard  should  be.  We  do  not  know  what  funding  wiU  be  available  in  the  future.  When 
adjustments  are  made,  the  Commission  needs  to  know  what  standard  they  are  deviating 
from.  She  said  that  the  Commission  should  look  at  a  short  term  approacli  --  what  can  be 
done  in  the  next  year,  and  a  long  term  approach  -  what  can  be  done  in  terms  of 
improving  or  affecting  service.  She  suggested  looking  at  the  question  of  whether  we  need 
full  size  buses  on  all  lines. 

Mr.  Straus  discussed  various  approaches  to  service  reductions.  He  used  tables  to  show 
comparisons  of  productivity  by  line  and  how  Muni  lines  compare  to  other  Bay  Area  transit 
systems.  He  said  that  there  was  the  perception  that  Muni  service  is  a  lot  richer  in  the 
evening  than  it  need  be  and  tliat  all  we  need  to  do  is  to  cut  back  on  evening  service  to 
achieve  savings.  If  we  need  to  save  $6  or  $8  million,  reducing  to  half  hour  service  in  the 
evening  will  not  save  much.  Evening  service  is  less  frequent,  usually  with  20  minute 
headways.  Going  to  a  30  minute  headway  does  not  produce  significant  savings.  In  some 
cases  it  only  takes  one  bus  off  the  hne.  Where  there  would  be  savings  is  on  the  truck  lines 
like  the  38-Geary.  Low  productivity  lines  are  usually  community  service  lines  like  on 
Twin  Peaks  where  service  is  already  on  30  minute  headways. 

Mr.  Moran  emphasized  that  if  we  were  to  eliminate  all  evening  service  after  9:00  P.M  we 
would  save  $10  million  out  of  a  $270  million  budget. 

At  3:05  the  meeting  was  recessed. 

At  3:20  the  meeting  was  reconvened. 

Michelle  Witt,  Director  of  Finance,  stated  that  over  tlie  last  five  years  fare  revenues 
increased  from  30  percent  of  the  operating  budget  to  38  percent  in  1994.  Other  funding 
sources  are  the  general  fund,  state,  federal  and  local  subsidies.  The  SRTP  is  a  blueprint  of 
how  we  expect  to  meet  future  needs,  inflationary  costs,  interest  costs  of  new  projects 
coming  on-line  and  expanding  service.  She  said  that  staff  were  looking  at  how  fares  will 
change  over  the  next  decade.  They  are  considering  more  prepayment  of  fare  by 
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^fT'^H^hV'^  passes,  expanding  pass  distribution  by  adding  vendors  and  keeping 


Ms.  Witt  said  that  staff  were  looking  for  more  dedicated  revenue  for  Muni.  The  Charter 
Amendment  for  the  Transportation  Commission  contains  $74  milhon  in  dedicated  parking 
revenues  for  Muni.  Other  possible  sources  are  a  Transit  Maintenance  Assessment  District 
and  reassessmg  the  Transit  Impact  Development  Fee.  Sixty  percent  of  the  sales  tax  fui^d  ' 
under  the  Transportation  Authority  is  set  aside  for  Muni  projects.  Muni  also  competes  for 
funding  on  a  regional  level. 

Norman  Rolfe  urged  the  Commission  to  maintain  its  service  goals  and  to  notify  the  public 
when  the  department  cannot  meet  its  goals.  He  said  that  the  goal  for  LRV  service  should 
be  105-110  percent  rather  than  95  percent  stated  in  the  SRTP.  He  emphasized  the  need  for 
transfers  and  a  marketing  program  to  determine  demand. 

Bobbie  Brown,  President,  Transport  Workers  Union,  Local  250A,  stated  that  with  the 
reduction  in  available  equipment,  the  decrease  in  the  number  of  supervisors  and  {he  level 
of  service  demand.  Muni  is  operating  a  magnificent  system.  He  said  Muni  needed  the 
components  to  run  the  system  at  whatever  level  of  service  is  decided  upon     that  is 
equipment,  operators  and  good  supervision. 


THEREUPON,  THE  MEETING  WAS  ADJOURNED:      4:00  P.M. 


Secretary 
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Call  to  Order: 


2:05  p.m. 


Present;  President  Kay  K.  Yu,  Vice  President  Michael  E.  Hardeman, 

Commissioner  Victor  G.  Makras,  Commissioner  James  D.  Jefferson, 
Commissioner  Patricia  A.  Carson 


On  motion  of  President  Yu,  seconded  by  Commissioner  Hardeman,  the  Minutes  of  the 
Regular  Meeting  on  July  13,  1993  were  approved. 

On  motion  of  President  Yu,  seconded  by  Commissioner  Carson,  the  Minutes  of  the 
Regular  Meeting  on  July  27,  1993  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


***>ut******  *  **  ******** 

RESOLUTION 

NO.  


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Carson,  the  following  resolution  was  adopted  in  executive  session: 

93-0233  HH       Approving  settlement  in  the  case  of  Webco  Pacific,  Inc.  v.  CCSF, 

Superior  Court  No.  945-846. 

VOTE:     AYES  -    Yu,  Jefferson,  Carson 

ABSENT  -  Hardeman,  Makras 

On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Carson,  the  following  resolution  was  adopted: 

93-0234  BF        Requesting  the  Controller  to  allot  fuiids  and  to  draw  warrants 

against  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  San  Francisco  Water  Department  totaUng  $40,000.00. 

VOTE:     AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
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Carson,  the  following  resolution  was  adopted: 


Approving  collection  of  charges  for  damages  for  the  months  of 
May  and  June  1993,  against  the  San  Francisco  Municipal  Railway 
from  miscellaneous  debtors  in  the  amount  of  $8,694.85  and  write- 
off compromise  reductions  for  comparative  negligence  in  the 
amount  of  $7,044.81. 

VOTE:     AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Carson,  the  following  resolution  was  adopted: 

Ratifying  and  approving  the  Non  Civil  Service  and  Temporary 
appointments  and  removals  made  by  the  General  Manager  for  the 
Month  of  June  1993. 

VOTE:     AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Conunissioner  Jefferson,  seconded  by  Commissioner 
Carson,  the  following  resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  and 
recommended  by  staff,  and  hereby  authorizing  Bid  Call  for 
Municipal  Railway  Contract  No.  MR-1051  -  Various  Locations- 
Replacement  of  Sidewalks. 

VOTE:     AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Carson,  the  following  resolution  was  adopted: 

Approving  Amendment  No.  2  to  the  Agreement  between  the  State 
Department  of  Water  Resources  and  the  City  and  County  of  San 
Francisco  for  the  Construction,  Operation  and  Maintenance  of  tlie 
Temporary  Sunol  Blowoff  Turnout  Within  South  Bay  Aqueduct 
Right  of  Way. 

VOTE;     AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Jefferson,  seconded  by  Conunissioner 
Carson,  the  following  resolution  was  adopted: 
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Accepting  the  work  performed  under  the  Municipal  Railway 
Contract  No.  MR-1026  Presidio  Trolley  Coach  &  General  Office 
Facihty,  Rehabilitate  HV  System  of  the  General  Administrative 
Office,  as  satisfactorily  completed;  approving  Contract  Modification 
No.  2  and  authorizing  an  extension  of  time  for  unavoidable  delays 
of  16  calendar  days;  and  authorizing  final  payment  in  the  amount 
of  $13,232.99  to  the  contractor,  T  &  M  Sheet  Metal  Company. 

VOTE:     AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Carson,  the  following  resolution  was  adopted: 

93-0240  MR       Accepting  the  work  performed  under  Municipal  Railway  Contract 

No.  MR-1039-R  -  Curtis  E.  Green  Light  Rail  FacUity,  Geneva  Site  - 
Maintenance  Building,  Paint  Booth  Fans  Modification,  as 
satisfactorily  completed;  approving  Contract  Modification  No.  1 
and  authorizing  an  extension  of  time  for  unavoidable  delays  of  70 
calendar  days;  and  authorizing  final  payment  in  the  amount  of 
$9,428.65,  to  the  Contractor,  E.  MitcheU,  Inc. 

VOTE:     AYES  -    Yu,  Hardeman,  Jefferson,  Carson 

NO     -  Makras 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Carson,  the  following  resolution  was  adopted: 

UEB      Approving  Contract  Modification  No.  3  to  tine  Professional  Services 
Agreement  with  Manna  Consultants,  Inc.  which  extends  the  term 
of  the  contract  from  April  30,  1991  to  December  30,  1991;  and 
authorizing  final  payment  in  the  amount  of  $76,901.32. 

VOTE:     AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Conunissioner  Makras,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 

93-0242  GM       Designating  Tuesday,  September  14,  1993  at  4:00  P.M.,  in  Room 

282,  City  Hall,  San  Francisco,  California,  as  the  date,  time  and 
place  for  a  pubUc  hearing  to  consider  revisions  to  the  Muiucipal 
Railway  discount  fares. 
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AYES  -     Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Carson,  the  following  resolution  was  adopted: 

MR       Authorizing  the  General  Manager  of  the  Municipal  Railway  to 
execute  a  permit  with  Friends  of  the  Cable  Car  Museum,  Inc.  to 
assume  the  curatorship  and  operate  the  souvenir  concession  of  the 
Cable  Car  Museum  commencing  August  15,  1993  and  continuing 
until  September  30,  1994. 

VOTE:     AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Makras,  seconded  by  President  Yu, 
the  following  resolution  was  adopted; 

MR       Awarding  Municipal  Railway  Contract  No.  MR-1050,  Overhead 
Lines  Traction  Power  Systems  Various  Locations  -  Installation  of 
Traffic  Preempts  Phase  I  in  tiie  amount  of  $116,040.00  to  Hetch 
Hetchy  Transit  Power. 

VOTE:     AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

BF        Authorizing  the  Assistant  General  Manager  of  the  Bureau  of 

Finance  to  apply  for  and  accept  up  to  $2.8  million  of  Bridge  Toll 
funds  for  SFMRIC  lease  payment  and  $53.6  million  of  regional 
funds  such  as  Transportation  Development  Act  (TDA),  State 
Transit  Assistance  (STA),  AB  1107  half-cent  sales  tax  revenues, 
BART  Transfer  funds,  and  federal  assistance  through  the  Sections  8 
and  9  programs  for  1993-94  Municipal  Railway  operations,  and  to 
expend  the  $41,200  in  planning  funds  from  Section  8  program. 

VOTE:     AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Hardeman,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

93-0246  UEB      Approving  the  transfer  of  a  total  of  $572,342.00  from  various  Hetch 

Hetchy  Water  and  Power  projects  to  Project  873  Priest  Reservoir 
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Diversion  Channel  in  order  to  award  the  construction  contract  and 
provide  construction  management  services. 

VOTE;     AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Hardeman,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

93-0247  UEB      Approving  award  of  Hetch  Hetchy  Contract  No.  HH-835,  Priest 

Reservoir  Diversion  Channel  in  the  amount  of  $1,271^90.00  to  R.D. 
&  S.  Contractor,  Inc. 

VOTE;     AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


REPORT  OF  THE  GENERAL  MANAGER 
Housing 

Anson  B.  Moran,  Acting  General  Manager  of  Public  Utihties,  reported  that  all  employees 
residing  in  PUC  housing  had  been  advised  of  their  new  rental  rate  which  is  due  to 
become  effective  October  11,  1993.  Meet  and  confer  sessions  are  in  progress  with  the 
union  on  tl-iis  matter.    Regarding  the  department's  policies  on  assignment  of  housing,  a 
memorandum  on  Hetch  Hetchy's  existing  policy  has  been  submitted  to  the  Commission 
and  the  Water  Department  is  developing  a  written  policy  which  will  be  forwarded  to  the 
Commission  when  it  has  been  completed.  Regarding  the  rental  rate  for  new  employees, 
staff  have  concerns  about  estabUshing  two  classes  of  employees  paying  different  amounts 
for  the  same  benefit.  It  would  be  staff's  intention  to  defer  this  issue  until  after 
implementation  of  the  new  rental  schedule. 

Commissioner  Hardeman  stated  that  he  was  opposed  to  a  two-tier  rent  schedule. 


Street  Lights 

Mr.  Moran  stated  that  the  Conunission's  policy  of  using  high  pressure  sodium  street  hghts 
had  been  submitted  to  the  Board  of  Supervisors  for  adoption.  The  question  has  been 
raised  as  to  whetl^er  the  City  should  buy  out  street  lights  currently  owned  by  Pacific  Gas 
and  Electric  Company  (PG&E).  He  said  that  the  City  had  been  interested  in  that  for  some 
time.    PG&E  had  expressed  an  interest  in  converting  existing  lights  from  mercury  vapor 
to  i-iigh  pressure  sodium.  Then  the  City  would  pay  PG&E  the  price  of  the  conversion  and 
take  ownership  of  the  lights.  The  department  is  currently  assessing  the  proposal. 
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PUBLIC  COMMENTS 

Pearl  Bothino,  3005  San  Bruno  Avenue,  stated  that  she  had  received  a  water  bill  for 
$151.00  when  her  usual  bill  is  about  $35.00.  This  matter  was  referred  to  the  Water 
Department. 

Harry  Jamerson,  representing  the  Cement  Masons  Union,  stated  that  the  Commission  had 
awarded  construction  contracts  to  contractors  who  do  not  pay  the  prevailing  wage  and 
are  not  signatory  to  a  bonafide  apprenticeship  program  or  pay  into  an  apprenticeship 
training  program. 

Commissioner  Makras  requested  that  staff  look  into  these  allegations  and  report  the 
findings  to  the  Commission. 


Item  No.  (10):    Presentation  of  the  Terminal  Separator  Structure/Transbay  Terminal 
Report. 

Rebecca  Kohlstrand,  of  the  Department  of  City  Plaiming,  presented  the  alternatives  to  the 
Terminal  Separator  Structure  that  were  covered  in  the  report  with  the  aid  of  maps  and 
charts.  She  said  that  the  issue  was  how  to  replace  the  capacity  lost  by  the  ramps  that 
were  demolished  due  to  earthquake  damage.  Should  the  ramps  be  rebuilt  as  they  were 
before  the  eartiiquake?  Or,  should  the  City  pursue  alternative  designs?  She  discussed 
traftic  issues,  funding  of  a  replacement  structure  and  completion  schedules  for  each 
alternative.  Tltis  was  an  informational  presentation  since  the  Board  of  Supervisors  is  the 
decision  making  body  on  this  matter. 

Peter  Straus,  Director  of  Plaiming,  Municipal  Railway,  described  the  current  problems 
Mmii  is  experiencing  around  First,  Battery,  and  Bush  Streets  due  to  the  increase  in  traffic 
congestion  on  tiie  street  after  loss  of  the  ramps.  He  urged  implementation  of  interim 
measures,  and  inclusion  of  mitigation  measures  for  surface  transit  in  the  selected 
alternative.  He  expressed  concerns  about  the  potential  for  traffic  confhcts  with  Muni 
Metro  when  it  is  constructed  on  The  Embarcadero. 

Norman  Rolfe,  representing  San  Francisco  Tomorrow,  spoke  in  favor  of  not  replacing  the 
Terminal  Separator  and  looking  at  implementing  Transportation  System  Management, 
(TSM)  measures  before  rebuilding.  If  rebuilding  is  necessary.  Alternative  3  would  be  die 
least  disruptive. 

David  Pilpel  said  diat  a  larger  range  of  alternatives  should  be  considered,  and  urged  re- 
establishment  of  tlie  East  Bay  Terminal  FaciUty. 
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John  Woodbury,  member  of  the  Board  of  Directors  of  AC  Transit,  stated  that  Concept  A 
for  the  Transbay  Terminal  Facility  would  result  in  additional  costs  of  $2  7  million 
annuaUy  to  AC  Transit.  He  urged  its  rejection  as  soon  as  possible.  Concept  B  would  not 
be  operationally  feasible  due  to  the  loss  of  bus  storage  capacity.  Concept  C  or  something 
similar  is  the  most  feasible  and  could  emphasize  the  role  the  terminal  could  plav  as  a 
regional  terminal.  ^ 

Bob  Meyers  spoke  in  behalf  of  San  Francisco  Beautiful,  the  American  Institute  of 
Architects,  and  business  and  property  owners  on  Folsom  Street.  He  said  that  any  of  tiie 
alternatives  were  far  better  than  the  Caltrans  alternative. 

In  response  to  Commissioners  comments,  Mr.  Moran  suggested  preparing  a  letter  to  the 
Board  of  Supervisors  for  the  President's  signature  expressing  the  need  for  traffic 
mitigation  measures  as  part  of  any  long  term  plan.  The  Board  of  Supervisors  is  scheduled 
to  take  final  action  on  this  matter  August  23,  1993,  which  is  prior  to  this  Commission's 
next  meeting. 


Resolution  No.  93-0242:  Designating  Tuesday,  September  14,  1993  at  4:00  P.M.,  in  Room 
282,  City  Hall,  San  Francisco,  California  as  the  date,  time  and  place  for  a  public  hearing  to 
consider  revisions  to  the  Municipal  Railway  discount  fares. 

This  matter  was  calendared  for  discussion  of  implementation  of  the  revised  fare  structure 
and  consideration  of  whether  or  not  to  schedule  a  public  hearing  on  further  revisions  to 
Mumcipal  Railway  fares. 

President  Yu  began  the  discussion  with  public  comments.  The  following  persons  spoke* 
in  opposition  to  the  fare  increase  for  senior  citizens,  youth  and  disabled  persons- 
opposition  to  the  elimination  of  transfers;  in  favor  of  restoration  of  transfers;  and  urged 
the  Conumssion  to  schedule  a  public  hearing  to  address  these  issues. 

Barbara  Elias-Baker,  Senior  Action  Network 
Flora  P.  Caragay,  Senior  Action  Network 
Geraldine  G.  Earp,  Senior  Action  Network 
Shirley  A.  Bierly,  Senior  Action  Network 
Jeanne  Lynch,  Senior  Action  Network 
Bill  Price,  Region  II,  Congress  of  CaUfomia  Seniors 
Bob  Planthold 

Dwight  Benina,  presented  a  petition 
Shelley  Elvira  Salieri 
Phillip  Seronick 
Yvonne  Morro 
Ethel  Dudley  Blair 

Landis  Wlustler,  Stonestown  Tenants  Association 
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Lee  Brown,  IVAACP 
A.  M.  Schreiber 

Robert  Pender,  Park  Merced  Residents  Organization 
David  Spero 

Irina  Oryol,  Mercy  Terrace 
Nick  PasquarielJo 
Maggie  Olesen 
Lee  Goland 

David  Pilpel  spoke  in  opposition  to  scheduling  a  public  hearing. 

Commissioner  Hardeman  suggested  using  a  transfer  stamped  "senior,  youth,  disabled"  for 
discount  riders. 

At  4:00  P.M.,  tlie  meeting  was  recessed. 
At  4:15  P.M.,  the  meeting  was  reconvened. 

President  Yu  summarized  some  of  the  issues  raised  in  the  public  testimony.  She 
mentioned  the  fairness  of  the  increase  in  senior,  youth  and  disabled  fares  relative  to  the 
basic  adult  fare  increase;  accessibility  as  regards  the  Day  Pass;  and  perceived 
discrimination  in  the  manner  in  which  the  fare  package  was  put  together.  She  said  tliat 
the  Commission  would  like  to  address  the  issues  related  to  the  discount  fares  including 
access  to  a  day  pass  for  discount  riders.  However,  the  Commission  wants  to  give  the  no 
transfer  system  a  chance  to  work  and  to  see  what  the  revenue  package  wiU  be. 

Commissioner  Hardeman  spoke  in  favor  of  opening  the  hearings  entirely. 

Commissioner  Jefferson  stated  that  the  fare  package  submitted  to  the  Board  of  Supervisors 
was  a  balanced  package,  but  the  Board's  action  placed  a  disproportionate  burden  on 
semors,  youth  and  disabled.  He  said  U^at  the  Commission  needed  to  find  a  way  to 
accommodate  tliis  segment  of  the  commuiiity. 

Commissioner  Makras  moved  to  hold  a  pubhc  hearing  on  senior,  youth  and  disabled 
fares.  Commissioner  Jefferson  seconded.  The  motion  passed  unanimously.  The  date  of 
September  14,  1993  at  4:00  P.M.  was  selected  for  tl^e  hearing. 


Resolution  No.  92-0243:  Authorizing  the  General  Manager  of  the  Municipal  Railway  to 
execute  a  permit  with  Friends  of  the  Cable  Car  Museum,  Inc.  to  assume  the  curatorship 
and  operate  the  souvenir  concession  of  the  Cable  Car  Museum  commencing  August  15 


Charles  Zell,  Director  of  the  Pacitic  Coast  Chapter  of  the  Railway  and  Locomotive 
Historical  Society,  said  that  the  Chapter  had  operated  tlie  museum  for  19  years.  He  said 
that  die  Chapter  expended  $180,000  for  engineering  to  remodel  the  museum.  The 
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estimate  for  the  improvements  was  $1.6  milhon,  the  same  amount  the  Municipal  Railwav 
.s  seekmg  from  grant  funds.  Last  year,  the  Chapter  lost  $24,000.  He  saTd  "4Tany  o*e7 
operator  will  be  confronted  with  the  same  problems  to  which  Mum  was  uiuesponsive 
There  is  a  need  for  cable  car  riders  to  be  able  to  get  off  the  cable  car  and  tour  the  museum 
and  have  an  assurance  that  they  can  reboard.  Another  issue  is  the  lack  of  parking  for 
tour  buses.  He  mentioned  poor  Ughting  and  inadequate  electrical  service  were  not 
corrected  by  Mum.  He  urged  the  Commission  to  examine  tlie  detaUs  of  the  contract. 

Craig  Arthur,  Friends  of  the  Cable  Car  Musemn,  referred  to  the  term  of  the  permit  that 
allows  termination  with  60  days  notice.  He  asked  for  deletion  of  that  provision  because 
he  felt  that  it  would  hinder  their  efforts  to  raise  money  for  capital  improvements. 

Commissioner  Makras  suggested  changing  the  terms  to  six  months  termination  without 
cause  and  60  days  termination  with  cause.  Commissioner  Jefferson  moved  to  amend  tine 
provisions.  Commissioner  Makras  seconded.  The  amendment  passed  unanimously. 

On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner  Carson,  tine  permit  was 
approved  by  a  unanimous  vote. 


THEREUPON,  THE  MEETING  WAS  ADJOURNED:       4:45  P.M. 

Romaine  A.  Boldridge  ^ 
Secretary 
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PUBLIC   UTILITIES  COMMISSION 

Cirr  AND  COUNTY  OF  SAN  FHANCIBCO 


RESOLUTION  No 


33-0233 


rr.mr.^J^^^^^^^'         J^^^^^y  8,    1991,    the  Public  Utilities 
Commission  awarded  to  Webco  Pacific     Inr     ("WcHr^r^tt  Z? 

WHEREAS     The  original  contract  amount  was  $62  430  00 
comprising  a  base  contract  amount  of  $54  430  00  ^nH'!n 
of  $8,000.00  for  extras;   and  430. 00  and  an  allowance 

nf  experienced  significant  changes  to  the  scodg 

of  the  contract  work  during  construction;   and        ^  ^  ^°  '^^e  ^^ope 

WHEREAS,   even  though  some  of  these  contract  chanaes  hP,v^ 
been  paid  for,    in  part,   by  an  adjustment  to  the  bid  itlm 
quantities  under  the  contract,   Webco  has  initiated  a   l!wsuit  in 
San  Francisco  Superior  Court  entitled  mXinolp^E^l     v     ci  , . 
f"^,^^^"7  ^-^-^^n-^L^n^l^.  case  No.  ^^l^f^t^Tf^^Zfj^^ 
these  contract  changes;   and  recover  tor 

WHEREAS,   The  City  Attorney  has  recommended  that  this 
$54   500  no  ^^^t  ^^.^^  adjusting  the  Contract  amount  to 
$54,500.00,    inclusive  of  all  extras;  and 

WHEREAS,   Such  settlement   is   in  the  best   intPrP<.f  nf 
City  and  County  of  San  Francisco;   NOW,   ?HEREFORE     be  it 

this   litiaated'nT^^^  ^"""Z  Commission  approves  the  settlement  of 
tnis   litigated  claim  under  Superior  Court  Nn     Qa'=.  oac 
Public  Utilities  commission  of  th^CU^  nd  Count^  of  San  '""^ 
Francisco  by  the  release  of  the  remaining  contract  bflance  and 
retention  to  Webco,    the  sum  total  of  which  is  $32,918  45 


1652k 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commis. 

at  its  meeting  of  AUGUST     10  1993 


Secretary,  Public  V tilities  Co m ihission 


r 


PUBLIC  UTILITIES  COMMISSION 

OTY  ANO  COUKTr  OF  SAN  FRANCISCO 


RESOLUTION  No. 


93-0234 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Water 
Department  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 

SPECIFIED  SPECIALS  TYPE 

PRAYER 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


Non-Litigated: 

The  Mainland  Co, 
dba  Crazy  Shirt 


91  W  0066-1 


N/A 


N/A 


12-23-91     PD  $40,000.00 


Litigated : 
None 

Judgment : 
None 


TOTAL  SETTLEMENT  (1) 


$40, 000. 00 


INDEX 


410050 


SUB  OBJECT 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

AUGUST  101993 


Secretary.  Public  Utilities  Comnnssion 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTV  OF  SAN  FRANCtSCO 

33-0235 

RESOLUrrON  Na  


RESOLVED,  That  this  Commission  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  Department  Managers  and  the  city 
tZ'^^^'^^y  J"  I  approves  collection  of  charges  for  damages  for  the 
month  of  May  and  June  1993  against  the  following: 

SAN  FRANCISCO  MUNICIPAL  RAILWAY  from  miscellaneous  debtors  in  the 
amount  of  $8,694.85  and  write-off  compromise  reductions  for 
comparative  negligence  in  the  amount  of  $7,044.81. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UtiliHes  Commission 
at  its  meeting  of  ^''^UST  101993  


Secretary.  Public  Utilities  Commdsiof 


PUBLIC  UTILITIES  COMMISSION 


CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


WHEREAS,  under  the  authority  of  Charter  Section  3  501 
the  General  IVfenager,  PUC  is  authorized  to  make  Non  Civil  Service 
and  Torporary  appointinents  and  rerrcivals  therefron;  and 


WHEREAS,  such  appointments  and  rerovals  have  been 
ordered  by  the  General  IVfenager,  PUC;  and 


WHEREAS,  the  General  l^nager,  PUC,  has  requested 
cormission,  ratification  and  approval  of  such  appointn^ts  and 
removals;  now  therefore  be  it 


RESOLVED,  the  Public  Utilities  Cotmdssion  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Terrporary 
appointments  and  removals  for  the  mmth  of  June,  1993 


hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


217C-2 


at  its  meeting  of 


AUGUST    1 0  1993 


Secretary. 


w 


PUBLIC  UTILITrnS  COMMISSION 

Crrv  ANO  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  93**G2*-»7 


WHEREAS,   Under  Municipal  Railway  Contract  No.  MR-1051  the  replacement  of 
sidewalks  and  curbs  along  Beach  Street  between  Powell  and  Stockton  Streets 
and  along  Masonic  Avenue  between  Geary  Boulevard  and  Euclid  Avenue  is  to  be 
performed;  now,  therefore  be  it 

RESOLVED,   That  this  Commission  approves  the  plans  and  specifications  as 
prepared  and  recommended  by  staff,  and  hereby  authorizes  Bid  Call  as 
follows: 

MUNICIPAL  RAILWAY  CONTRACT  NO.  MR-1051 
VARIOUS  LOCATIONS  -  REPLACEMENT  OF  SIDEWALKS 
and  be  it  further 

RESOLVED,   That  in  accordance  with  the  Provisions  of  Chapter  31,  Sections 
31.17  and  31.22(a)   of  the  San  Francisco  Administrative  Code,   this  project 
qualifies  for  categorical  exemption  from  the  California  Environmental 
Quality  Act  under  the  provisions  of  paragraphs  15301(b)   and   (d) . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,  i,s  meeting  .f  AUGUST      1  0  1993 


Score ta ry.  Public  Utilities  Commission 


T 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


WHEREAS,  This  Commission  approved  on  August  13,  1991  by  Resolution  No 

91-  0283  an  Agreement  between  the  State  Department  of  Water  Resources  and  the  City 
and  County  of  San  Francisco  for  Construction,  Operation  and  Maintenance  of  the 
Temporary  Sunol  Blowoff  Turnout  Within  South  Bay  Aqueduct  Right  of  Way;  and 

WHEREAS.  This  Commission  approved  on  August  25,  1992  by  Resolution  No. 

92-  0243  Amendment  No.  1  to  the  Agreement  to  permit  use  of  the  facilities  throueh 
August  1,  1993;  and  ^ 

WHEREAS,  The  Water  Department  has  asked  the  Department  of  Water 
Resources  for  an  extension  of  time  to  evaluate  the  future  need  for  the  facilities;  and 

WHEREAS,  Amendment  No.  2  to  the  Agreement  would  provide  an  extension  of 
time  until  August  1,  1994  for  removal  of  the  facilities;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  Amendment  No.  2  to  the 
Agreement  between  the  State  Department  of  Water  Resources  and  the  City  and  County 
of  San  Francisco  for  the  Construction,  Operation  and  Maintenance  of  the  Temporary 
Sunol  Blowoff  Turnout  Within  South  Bay  Aqueduct  Right  of  Way. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


A:\Mullanc\Rcsolu.dwr 


at  its  meeting  of 


AUGUST  101993 


V 


PUBLIC  UTILITIES  COMMISSION 

CITV  AND  COUNTY  Of  SAN  FRANCISCO 


RESOLUTION  No.     ^         ^  ^ 


RESOLVED,   That  this  Commission  accepts  the  work  performed  under  Municipal 
Railway  Contract  No.  MR-1026  Presidio  Trolley  Coach  &  General  Office 
Facility,  Rehabilitate  HV  System  of  the  General  Administrative  Office, 
which  is  funded  under  Fund  Group  31-282  Index  Code  716068,   Project  603-05 
as  satisfactorily  completed;  approves  Contract  Modification  No.   2  which 
authorizes  an  extension  of  time  for  unavoidable  delays  of  16  calendar  days; 
and  authorizes  final  payment  in  the  amount  of  $13,232.33  to  the  Contractor, 
T  &  M  Sheet  Metal  Company,   360  Barneveld  Avenue,  San  Francisco,  CA  94124. 


/  hereby  certify  that  the  fore^oirtfi  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

AUGUST    10 1993 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CnV  AND  COUr/TY  OF  SAN  FRANOSCO 


RESOLUTION  No.  33^*0240 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  Municipal  Railway 
Contract  No.  MR-1039-R  -  Curtis  E.  Green  Light  Rail  Facility,  Geneva  Site  -  Maintenance  Building, 
Paint  Booth  Fans  Modification,  which  is  funded  under  Fund  Group  31-002  Index  Code  742494, 
Project  026-01  as  satisfactorily  completed;  approves  Contract  Modification  No.  1  which  authorizes  an 
extension  of  time  for  unavoidable  delays  of  70  calendar  days;  and  authorizes  final  payment  in  the 
amount  of  $9,428.65,  to  the  Contractor,  E.  Mitchell,  Inc.  993  Tennessee  Street,  San  Francisco,  CA 
94107-3084. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,  iU  meeting  AUGUST  101993 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


93-0241 


WHEREAS,  The  Public  Utilities  Commission  entered  into  a 
Professional  Services  Agreement  with  Manna  Consultants,  Inc.  to  provide 
planning  and  engineering  support  related  to  development  of  prototype  and 
site  specific  functional  analyses  for  the  Metro  East  Light  Rail  Maintenance 
and  Storage  Facility;  and 

WHEREAS,  The  services  provided  by  Manna  Consultants,  Inc.,  related 
to  this  contract  were  satisfactorily  completed;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  Contract 
Modification  No.  3  to  the  Professional  Services  Agreement  with  Manna 
Consultants.  Inc.  which  extends  the  term  of  the  contract  from  April  30, 1 991 
to  December  30,  1991,  and  authorizes  final  payment  in  the  amount 
$76,901 .32. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

...  AUGUST  101993 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

33*0242 

RESOLUTION  Na 


WHEREAS,   The  Board  of  Supervisors  adopted  a  revised 
Municipal  Railway  fare  structure  which  eliminated  the  use  of 
transfers,   established  an  Adult  Day  Pass  for  $2.25,  increased 
discount  fares  for  Seniors,   Youth  and  Disabled  riders,  and 
retained  the  $1.00  adult  cash  fare;  and 

WHEREAS,   No  substitute  for  a  transfer,    such  as  a  Day  Pass, 
was  created  for  discount  riders;  now,    therefore,   be  it 

RESOLVED,   That  the  Public  Utilities  Commission  hereby 
designates  Tuesday,   September  14,   1993  at  4:00  p.m.   in  Room  282, 
City  Hall,   San  Francisco,  California  as  the  date,   time  and  place 
for  a  public  hearing  to  consider  revisions  to  the  Municipal 
Railway  discount  fares. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AllHI  IST      1  0  1993 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.   


WHEREAS,  Upon  expiration  of  their  permit  on  March  31,  1993, 
the  Pacific  Coast  Chapter  of  the  Historic  Railway  and  Locomotive 
Society,   Inc.   elected  not  to  continue  to  act  as 
curator/concessionaire  of  the  Cable  Car  Museum;  and 

WHEREAS,  The  San  Francisco  Municipal  Railway  desires  to 
continue  to  provide  the  public  with  the  opportunity  to  view  the 
cable  car  winding  machinery  and  the  historic  memorabilia  located 
in  the  Cable  Car  Barn;  and 

WHEREAS,  Muni  received  four  proposals  from  the  business 
community  to  be  the  new  curator/concessionaire;  and 

WHEREAS,  After  an  evaluation  committee  reviewed  the 
proposals  and  heard  oral  presentations  from  each  of  the 
proposers,    .he  committee  selected  Friends  of  the  Cable  Car 
Museum ,   Inc  .   to  be  the  new  short-term  Permittee ;   now ,   -zheref  ore , 
oe  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
authorizes  the  General  Manager  of  the  Municipal  Railway  to 
execute  a  permit  with  Friends  of  the  Cable  Car  Museum,   Inc.  to 
assume  the  curatorship  and  operate  the  souvenir  concession  of  the 
Cable  Car  Museum  commencing  on  August  15,   1993  and  continuing 
until  September  30 ,    1994 ;  provided,  however ,  that  (a)  City  may 
terminate  this  permit  due  to  a  default  by  Permittee  of  the  terms 
and  conditions  of  this  permit,   such  termination  to  be  effective 
sixty  (60)  days  after  written  notice  of  such  election  to 
terminate  is  delivered  to  Permittee,  and  Cb)  City  may  terminate 
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PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


33—0243 

RESOLUTION  No. 


this  permit  for  any  reason  whatsoever  in  its  sole  discretion, 
such  termination  to  be  effective  180  days  after  written  notice  of 
such  election  to  terminate  is  delivered  to  Permittee;   and  be  it 
further 

RESOLVED,  That  at  the  discretion  of  the  General  Manager  of 
the  Municipal  Railway,  this  permit  may  be  extended  for  a  period 
of  up  to  24  months  from  October  1,   1994,   as  necessary  to  allow 
for  selection  of  a  long-term  curator/concessionaire  through  a 
request  for  proposals. 


Page  2  of  2 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  nf         AUGUST  101993 


Secretary,  Public  Utilities  Commisi 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCtSCO 

93-0244 

RESOLUTION  No.  


WHEREAS,  The  work  specified  under  Municipal  Railway  Contract  No.  MR- 
1050  Overhead  Lines  Traction  Power  System  Various  Locations  -  Installation 
of  Traffic  Preempts  Phase  I  is  to  be  performed;  and 

WHEREAS,   Funds  are  available  for  this  work  under  a  State  of  California 
Traffic  Systems  Management  Grant  in  Fund  Group  31-907-746842-606-01;  and 

WHEREAS,   Five  bids  for  this  work  were  received  and  opened  publicly  on 
April  2,   1993;  and 

WHEREAS,  The  bid  in  the  amount  of  $116,040.00  as  received  from  Hetch 
Hetchy  Transit  Power,  a  City  Department,  is  deemed  to  be  a  responsive  and 
qualified  bid  by  Engineering's,  the  Controller's  and  PUC  MBE/AA  Contracts 
Compliance's  staff;   now,   therefore  be  it 

RESOLVED,   That  this  Commission  hereby  awards  the  work  as  specified 
under  Municipal  Railway  Contract  No.  MR-1050,   Overhead  Lines  Traction  Power 
Systems  Various  Locations  Installation  of  Traffic  Preempts  Phase  I  in  the 
amount  of  $116,040.00  to  Hetch  Hetchy  Transit  Power,   2502  Alameda  Street, 
San  Francisco,   CA  94103  as  the  lowest  responsive  and  qualified  bidder  and 
rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST  101993 


Secretary,  Public  Utilities  Commtssioi 


PUBLIC  UTILITIES  COMMISSION 

CnV  ANO  COUNTY  OF  SAN  TRANCISCO 


RESOLUTION  Na 


33-0245 


WHEREAS.  The  City  and  County  of  San  Francisco  Public  Utilities  Commission  requests 
$2.8  million  of  Bridge  Toll  funds  for  SFMRIC  lease  payments,  and  $53.6  million  of  regional  and 
federal  funds  to  finance  the  1993-94  operations  and  capital  improvements  of  the  Municipal  Railway; 
and 

WHEREAS.  Except  for  the  $41,200  of  the  planning  grant,  these  reimbursements  are 
included  in  the  1993-94  Muni  operating  budget  revenues;  and 

WHEREAS.  The  City  and  County  of  San  Francisco  Public  Utilities  Commission  proposes 
to  claim  TDA  Article  4  monies,  TDA  Article  4.5  monies,  STA  monies,  and  AB  1 107  half-cent  sales 
tax  revenues  for  FY  1993-94;  and 

WHEREAS.  The  actual  distribution  of  1993-94  transit  operating  assistance  to  Alameda 
Contra  Costa  Transit  (AC  Transit),  Bay  Area  Rapid  Transit  (BART)  District,  and  the  Municipal 
Railway  is  subject  to  the  recommendations  of  the  AB842  Transit  Finance  Policy  Committee;  and 

WHEREAS,  The  City  and  County  of  San  Francisco  is  an  eligible  claimant  for  BART 
half-cent  sales  tax  revenues  and  Transportation  Development  Act  funds  pursuant  to  provisions  of 
the  California  Public  Utilities  Commission  Code  Sections  29142.4  and  99260  et.  seq.,  respectively; 
and 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission  has  met  the  Metropolitan 
Transportation  Commission  (MTC)  requirements  for  fund  eligibility,  including  participation  in  the 
Transit  Operating  Coordinating  Council  (TOCC)  and  the  maintenance  of  fare  levels  sufficient  to 
comply  with  requirements  of  AB  1 1 07  in  the  year  for  which  sales  tax  funds  are  requested;  and 

WHEREAS,  As  part  of  the  allocation  of  AB  1 107  funds  for  the  1993-94  fiscal  year,  the  Bay 
Area  Rapid  Transit  (BART)  District  committed  to  reimburse  the  Municipal  Railway  the  calculated 
value  of  "feeder"  trips  made  on  Muni  to  and  from  BART;  now,  THEREFORE,  be  it 

RESOLVED.  That  the  Assistant  General  Manager  of  Finance,  Public  Utilities  Commission, 
is  authorized  to  apply  for  and  accept  up  to  $2.8  million  of  Bridge  Toll  funds  for  SFMRIC  lease 
payments  and  $53.6  million  of  regional  funds  such  as  Transportation  Development  Act  (TDA).  State 
Transit  Assistance  (STA).  AB  1107  half-cent  sales  tax  revenues.  BART  Transfer  funds,  and  federal 
assistance  through  the  Sections  8  and  9  programs  for  1993-94  Municipal  Railway  operations,  and 
to  expend  the  $41,200  in  planninq  funds  from  thp  Section  8  program;  and  be  it  further 

RESOLVED.  That  the  Assistant  General  Manager  of  Finance.  Public  Utilities  Commission 
is  authorized  to  furnish  whatever  additional  information  might  be  requested  by  the  Metropolitan 
Transportation  Commission  or  BART  in  connection  with  this  request. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  nf  AUGUST  101993 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTf  OF  SAN  FRANCISCO 


RESOLimON  Na  93—0246 


WHEREAS,  The  Priest  Reservoir  Diversion  Channel  Project  must 
be  completed  before  the  winter  rainfall  commences  this  year;  and 

WHEREAS.  Bids  were  received  on  July  21,  1993  and  the  lowest 
bid  of  $1,271,390  was  submitted  by  RD&S  Contractors,  Inc.;  and 

WHEREAS,  A  total  amount  of  $572,342.00  in  supplementary 
funding  will  be  necessary  for  the  construction  contract  and 
completion  of  the  project;  and 

WHEREAS,  Funding  is  available  from  Projects  693-01,  763-01, 
767-01  and  871-01  in  the  amounts  of  $177,282,  $26,785,  $117,978  and 
$250,297  respectively;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  approves  the  transfer  of  funds 
from  various  Hetch  Hetchy  Water  and  Power  projects  to  Project  873 
Priest  Reservoir  Diversion  Channel. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   AUGUST     1  n  1993 


Secretary,  Public  Utilities  Commissio 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUmy  OF  SAN  FRANCISCO 


„  93-0247 

No.  


WHEREAS,  Under  Contract  HH-835,  the  Priest  Reservoir 
Diversion  Channel  Project  must  be  completed  before  the  winter 
rainfall  commences  this  year;  and 

WHEREAS,  Bids  were  received  on  July  21,  1993  and  the  lowest 
bid  of  $1,271,390  was  submitted  by  R.  D.  &  S  Contractors,  Inc.;  and 

WHEREAS,  The  third  lowest  bidder,  Stacy  &  Witbeck,  Inc., 
protested  the  bid  of  R.  D.  &  S  Contractors  as  being  non-responsive; 
and 

WHEREAS,  The  City  Attorney  has  determined  that  the  protest 
lacks  merit;  and 

WHEREAS,  The  Office  of  Contract  Compliance  approves  award  to 
the  lowest  Bidder;  now,  therefore  be  it 

RESOLVED,  That  thi  s  Commi  ssion  hereby  approves  the 
substitution  of  the  subcontractor  performing  the  reinforcement  bar 
installation;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  award  of  Contract  HH- 
835,  Priest  Reservoir  Diversion  Channel  in  the  amount  of 
$1,271,390.00,  to  the  lowest  responsive  Bidder,  R.D.  &  S 
Contractors,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,        AUGUST  101993 

at  Us  meeting  of  


Secretary,  Public  Utilities  Cdhtmission 


F»UBLIO      UTILITIES  COIVirvllSSIOlM 
CITY   AND    COUNTY    OF    SAN  FRANCrSCO 


FRANK  M  JORDAN 
Mayor 


SAN  FRANCISCO 
WATER  DEPARTMENT 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


ANSON  B  MORAN 
Acbng  General  Manager 


HETCH  HETCHY 
WATER  AND  POWER 


NOTICE  OF  PUBLIC  HEARING 
TO  CONSIDER  MUNICIPAL  RAILWAY  SERVICE  REDUCTIONS 


Notice  is  hereby  given  that  the  PubUc  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  will  conduct  a  public  hearing  on  Tuesday,  August  24, 
1993,  at  5:30  p.m.,  in  the  Chambers  of  the  Board  of  Supervisors,  City  Hall,  San 
Francisco,  California,  to  consider  Municipal  Railway  service  reductions. 

Copies  of  the  proposals  will  be  available  for  public  review  beginning  August 
17,  1993,  in  Room  287,  City  Hall,  San  Francisco,  California. 

All  interested  parties  are  invited  to  present  their  views  to  the  Commission. 
Written  comments  should  be  addressed  to  the  Public  Utilities  Commission, 
Room  287,  City  Hall,  San  Frandsco,  California,  94102,  and  received  prior  to 
the  public  hearing. 


Romaine  A.  Boldridge 
Secretary 
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ftJBLIC:      UTILITIES  OOn/IIVIISSIOM 
CITY   AND    COUNTY   OF    SAN  FRANCrSCO 

FRANK  M.  JORDAN 
Mayor 


ANSON  B,  MORAN 
Actng  General  Manager 


August  11.  1993 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 

SAN  FRANCISCO 
WATER  DEPARTMENT 

HETCHHETCHY 
WATER  AND  POWER 


NOTICE  OF  CANCELLATION 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  has  cancelled  the  special  meeting  and  public 
hearing  on  Municipal  Railway  service  reductions  which  had  been  scheduled 
for  August  24,  1993. 


Romaine  A.  Boldridge  ^ 
Secretary 


■•   -  287  CITY  HALL    o    SAN  FRANCISCO,  CA'94l02" b  '  (415) '554-73116  o '  FAX:  (415)  554-7470' 


MINUTES 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
August  24,  1993 

COMMISSIONERS 
Kay  K.  Yu,  President 
Michael  E.  Hardeman,  Vice  President 
Victor  G.  Makras 
James  D.  Jefferson 
Patricia  A.  Carson 

BUREAUS 
Energy  Conservation 

Engineering  and  Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and  Productivity 

Personnel  and  Training 

Anson  B.  Moran 
ACTING  GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 


DEPARTMENTS 
Municipal  Railway 
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Call  to  Orden  2:05  p.m. 

Present:  President  Kay  K.  Yu,  Vice  President  Michael  E.  Hardeman, 

Commissioner  Victor  G.  Makras,  Commissioner  James  D.  Jefferson, 
Commissioner  Patricia  A.  Carson 


On  motion  of  President  Yu,  seconded  by  Commissioner  Carson,  the  Minutes  of  the 
Special  Meeting  on  August  6,  1993  were  approved. 

On  motion  of  President  Yu,  seconded  by  Comn\issioner  Jefferson,  the  Minutes  of  the 
Regular  Meeting  on  August  10,  1993  were  approved. 

Tapes  of  the  meetings  are  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Con\mission. 


RESOLUTION 
NO. 


On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu 
the  following  resolution  was  adopted: 

93-0248  GM     Directing  staff  that  any  changes  to  the  identity  and  look  of  the 

Municipal  Railway  must  be  approved  by  the  Commission  and  that 
the  Commission  will  seek  to  maintain  a  high  degree  of  uniformity 
of  design  in  its  transportation  facilities. 

VOTE:      AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Hardeman,  seconded  by  President 
Yu,  the  following  resolution  was  adopted: 

93-0249  BF      Amending  Rule  6,  Sections  D  and  E,  and  Rule  7,  Sections  A 

through  D,  Rules  and  Regulations,  Public  Utilities  Commission 
Revolving  Funds  to  adjust  fund  balances  within  the  current  total 
Revolving  Fund  Allocations  and  to  revise  authorized  signatures 
list  for  tlie  revolving  fund  bank  accounts. 

VOTE:      AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 
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On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  Municipal  Railway  totaling  $75,000.00. 

VOTE:      AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  Municipal  Railway  totaUng  $113,000.00. 

VOTE:      AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  President  Yu,  seconded  by  Conunissioner  Jefferson, 
the  following  resolution  was  adopted: 

Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  Municipal  Railway  totaling  $19,000.00. 

VOTE:      AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

Approving  collection  of  charges  for  damages  against  the  San 
Francisco  Municipal  Railway  in  the  amount  of  $11,091.50,  and  the 
Water  Department  in  the  amount  of  $720.37,  for  the  month  of  July 
1993. 

VOTE:      AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 


93-195 


93-0254  UEB    Approving  Contract  Modification  No.  2  to  Municipal  Railway 

Contract  No.  MR-894,  Upper  Market  Street  Transit  Thoroughfare 
Project,  Phase  3  -  Duboce  to  Castro,  increasing  the  contract  amount 
by  $556,654.47;  and  extending  contract  completion  time  from  602 
calendar  days  to  623  calendar  days. 

VOTE:      AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

93-0255  UEB    Accepting  the  work  performed  under  Hetch  Hetchy  Water  and 

Power  Contract  No.  HH-829R,  O-Shaughnessy  Septic  System 
Rehabilitation  Phase  II,  as  satisfactorily  completed;  assessing 
liquidated  damages  in  the  amount  of  $4,950.00  for  11  days  of 
avoidable  delays;  approving  Credit  Contract  Modification  No.  3  in 
the  amount  of  $5,919.45;  authorizing  an  extension  of  time  for 
unavoidable  delays  of  22  calendar  days;  and  authorizing  tinal 
payment  in  the  amount  of  $5,896.16  to  the  contractor,  San  Luis 
Construction. 

VOTE:     AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 

On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  follov^ng  resolution  was  adopted: 

93-0256  UEB    Awarding  Water  Department  Contract  No.  WD-2097,  8-Inch 

Ductile  Iron  Main  Installation  in  Front  Street  between  Jackson  and 
Union  Streets;  Broadway  between  Davis  and  Front  Streets;  Davis 
Street  between  Broadway  and  Vallejo  Streets;  Vallejo  Street 
between  Davis  and  Front  Streets,  in  the  amount  of  $216,600.00  to 
Uniacke  Construction,  Inc.,  as  the  lowest  responsive  bidder. 

VOTE;      AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 

On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

93-0257  UEB    Awarding  Water  Department  Contract  No.  WD-2138,  8-Inch 

Ductile  Iron  Main  Installation  in  Bryant  Street  between  22nd  and 
24th  Streets;  York  Street  between  22nd  and  26tii  Streets;  and 
Hampshire  Street  between  22nd  and  25di  Streets,  in  the  amount  of 
$449,000.00  to  P&J  UtiUty  Co.,  as  the  lowest  responsive  bidder. 
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VOTE:      AYES    -     Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  President  Yu,  seconded  by  Conunissioner  Jefferson, 
the  following  resolution  was  adopted: 

93-0258  UEB    Rejecting  the  sole  bid  received  for  Water  Department  Contract  No. 

WD-2147R,  SFWD  Fire  Protection  System,  from  Allied  Fire 
Protection;  approving  tlie  combination  of  the  CDD  fire  detection 
upgrade  and  the  fire  detection  and  alarm  system  at  425  Mason 
Street,  San  Francisco,  California  into  one  contract  under  WD- 
2147R;  and  authorizing  readvertisement  of  the  contract. 

VOTE:      AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

93-0259  UEB    Authorizing  bid  call  for  Water  Department  Contract  No.  WD-2159, 

Forest  Hill  Concrete  Tank  Interior  Coating. 

VOTE:      AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  President  Yu,  seconded  by  Conxmissioner  Jefferson, 
the  following  resolution  was  adopted: 

93-0260  HH     Authorizing  the  Bureau  of  Energy  Conservation  to  apply  for, 

accept  and  expend  $50,000  of  grant  funds  from  tlie  U.S. 
Department  of  Energy  and  the  Urban  Consortium  Energy  Task 
Force  to  support  its  energy  management  activities. 

VOTE:      AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 

On  motion  of  Commissioner  Makras,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

93-0261  MR     Authorizing  the  Municipal  Railway  to  modify  the  contract  with 

Morrison  Knudsen  Corporation  to  rebuild  three  additional  PCC 
streetcars  at  a  cost  of  $600,000  each  plus  $470,000  for  spare  parts; 
increasing  the  contract  amount  by  $2,270,000,  for  a  total  contract 
amount  not  to  exceed  $10,317,450;  and  extending  the  expiration 
date  to  purchase  the  remaining  option  veliicles  to  December  4, 
1993. 
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VOTE:      AYES    -     Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 

93-0262  WD    Approving  a  fund  transfer  of  $68,393  from  Project  756  Stone  Dam 

Watershed  to  Project  807  Watershed  Management  Plans;  and 
authorizing  the  General  Manager  of  the  Water  Department  to 
amend  the  professional  service  agreement  with  EDAW,  Inc.  to 
perform  Phase  III  of  the  Watershed  Management  Plans/Programs 
Environmental  Impact  Reports  Project  at  a  cost  not  to  exceed 
$628,000,  ti^ereby  increasing  the  contract  amount  to  $1,708,000. 

VOTE:     AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  President  Yu,  seconded  by  Conunissioner  Jefferson, 
the  following  resolution  was  adopted: 

93-0263  WD    Authorizing  the  General  Manager  of  tiie  Public  Utilities 

Commission  to  execute  a  mutual  aid  agreement  with  other  water 
agencies  in  State  OES  Region  2  to  provide  assistance  to  each  otiier 
in  times  of  emergency. 

VOTE:      AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 


On  motion  of  Commissioner  Makras,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 

93-0264  HH     Authorizing  the  General  Manager  of  the  Public  Utilities 

Commission  to  negotiate  and  execute  a  five-year  Memorandum  of 
Understanding  with  the  San  Francisco  Unified  School  District,  the 
Department  of  PubUc  Works  Bureau  of  Environmental  Regulation 
and  Management  (DPW/BERM),  and  the  Chief  Administrative 
Office  Solid  Waste  Management  Program  (CAO/SWMP)  to 
continue  the  implementation  of  a  comprehensive  water  and  energy 
conservation  education  program  in  San  Francisco  public  schools, 
for  an  annual  cost  not  to  exceed  $30,000. 

VOTE:      AYES    -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 
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On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 

Authorizing  the  Assistant  General  Manager  of  Finance  to  extend 
the  professional  services  contract  with  Smiti:^  Dawson  Associates, 
Inc.  to  serve  as  PUC's  liaison,  advocate  and  advisor  on  federal 
transportation  program  matters,  on  a  month-to-month  basis  for  a 
period  not  to  exceed  12  months  expiring  on  June  30,  1994,  at  a  rate 
of  $150  per  hour,  for  a  total  contract  amount  not  to  exceed  $55,000. 

VOTE:     AYES    -    Yu,  Hardeman,  Jefferson,  Carson 
NO      -  Makras 


On  motion  of  Commissioner  Hardeman,  seconded  by  President 
Yu,  the  following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
supplemental  appropriation  of  $2,050  million  for  Municipal 
Railway  maintenance  activities  and  $1.9  milUon  for  platform 
salaries  and  benefits. 

VOTE:     AYES   -    Yu,  Hardeman,  Jefferson,  Carson 
NO      -  Makras 


On  motion  of  President  Yu,  seconded  by  Conurussioner 
Hardeman,  the  following  resolution  was  adopted: 

Authorizing  the  Assistant  General  Manager  of  Finance  to  apply 
for,  accept,  and  expend  $352,000  in  Federal  Enhancement  Program 
capital  assistance  and  $48,000  from  state,  regional,  and  local  match 
funds,  for  the  19th  Avenue  Passenger  Platforms. 

VOTE:       AYES  -    Yu,  Hardeman,  Makras,  Jefferson,  Carson 
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COMMUNICATIONS 


President  Yu  directed  staff  to  calendar  tlie  following  matters  at  the  next  regularly 
scheduled  Commission  meeting: 

(1)  Letter  received  from  Commissioner  Makras  regarding  the  possibility  of 
refinancing  Water  Department  bonds. 

(2)  Request  from  the  California  Pacific  Medical  Center  for  PUC  to  provide 
assistance  in  obtaining  federal  grant  funds. 

President  Yu  announced  that  a  letter  was  received  from  Ed  Yee  regarding  the  painting  of 
flags  on  utility  polls  in  North  Beach  and  Chinatown  areas.  She  requested  that  this  matter 
be  discussed  at  a  later  time. 


It- IfX- It- If- )«' X- )(■»-»»»- )t->t»3t- 


INTRODUCTION  OF  OLD  BUSINESS  BY  COMMISSIONERS 

Comnaissioner  Makras  requested  that  staff  calendar  for  discussion  the  modification  of  the 
agreement  with  Cerenio  Management  Group,  the  Municipal  Railway's  paratransit  broker. 
A  $40,000  modification  agreement  was  approved  by  the  Conamission  on  July  27,  1993. 
Since  that  meeting.  Commissioner  Makras  said  that  he  reviewed  the  contract  and  believes 
that  the  Commission  should  reconsider  this  request  for  additional  funds. 

Commissioner  Makras  requested  that  staff  calendar  for  discussion,  Hetch  Hetch/s 
request  to  rehabilitate  tl^e  Old  Moccasin  Powerhouse.  The  Commission  approved  this 
project  on  July  27,  1993.  Commissioner  Makras  said  that  he  reviewed  the  scope  of  work 
that  would  be  done  and  he  beUeved  that  there  are  policy  issues  that  the  Commission 
needs  to  discuss  before  staff  proceeds  with  the  project.    A  meeting  date  was  not  set  to 
discuss  this  matter. 

Commissioner  Makras  mentioned  that  the  City  had  hired  Scott  Shaw  to  oversee  graffiti 
cleanup.  He  requested  staff  to  calendar  for  the  next  PUC  meeting  a  request  to  fund  a 
graffiti  cleanup  program.  Mr.  Moran  said  that  $160,000  is  being  requested  to  fund  a 
Vehicle  Cleaning  Program  in  the  Supplemental  Appropriation  Request  on  today's 
calendar  for  Municipal  Railway  maintenance  activities. 
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INTRODUCTION  OF  NEW  BUSINESS  BY  COMMISSIONERS 


Commissioner  Makras  requested  that  staff  calendar  for  Commission's  action  the  issue  of 
restructuring  the  claims  functions  of  the  Public  Utilities  Commission.  Commissioner 
Makras  requested  an  organizational  and  personnel  restructuring  of  the  Claims  Division. 
President  Yu  referred  the  matter  to  the  PUC  Acting  General  Manager  for  reply  before  it 
is  calendared  for  action. 

Conunissioner  Hardeman  spoke  about  tremendous  bogus  claims  agamst  New  Jersey's 
transit  system.  He  urged  that  staff  be  mindful  tliat  bogus  claims  could  also  be 
happening  in  the  Municipal  Railway. 

Commissioner  Hardeman  thanked  Mike  Patterson,  watershed  keeper  at  Hetch  Hetchy,  for 
the  tour  of  the  Kirkwood  powerhouse  and  the  diversion  tunnel  beneath  the 
O'Shaughnessy  Dam. 


GENERAL  MANAGER'S  REPORT 
19th  Avenue  Project 

Johnny  Stein,  Municipal  Railway  General  Manager,  reported  that  Muni  staff  had  made 
service  adjustments  during  construction  on  19th  Avenue.  M  Line  passengers  would  be 
bused  from  the  outer  terminal  to  St.  Frands  Circle  where  they  would  transfer  to  light  rail 
vehicles  (LRVs).  This  will  avoid  congestion  in  the  West  Portal  area.  He  said  tliat  flyers 
were  going  to  be  distributed  to  advise  commuters  of  service  adjustments  and  transfer 
privileges. 

Richard  Brandt,  Manager  of  Utilities  Engineering  Bureau,  discussed  the  status  of  the 
construction  phase  of  the  project.  Staff  is  in  tlie  process  of  modifving  rail  lines  and 
constructing  new  platforms  at  Winston  and  Holloway  Streets.  It  is  expected  that  this 
phase  would  be  completed  in  the  latter  part  of  October  1993.  Mr.  Brandt  stated  that  the 
project  is  on  schedule.  He  said  that  Phase  2,  which  is  in  final  design,  consists  of  double 
crossovers,  19th  Avenue  and  Junipero  Serra  re-railing,  platform  amenities  and 
reahgnment.  Staff  is  currently  bidding  a  contract  for  the  installation  of  crossovers,  which 
would  be  followed  by  amenities,  Junipero  Serra  realignment,  and  19th  and  Junipero  Serra 
re-railing,  if  funds  are  available. 

Mr.  Brandt  stated  that  the  project  has  a  shortfall  of  $1.5  million  due  to  major  changes, 
such  as  re-railing  of  19th  Avenue  and  Junipero  Serra,  additional  work  required  for  Crespi 
Drive  relocation,  and  amenities.    He  said  that  on  today's  calendar  staff  is  requesting 
$400,000  to  fund  the  design  and  construction  of  19th  Avenue  platforms.  Staff  intends  to 
calendar  a  request  to  address  the  remaining  shortfall  at  the  next  Commission  meeting. 
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Commissioners  Yu,  Hardeman  and  Makras  raised  questions  with  respect  to  who  would 
be  responsible  for  the  costs  of  building  and  maintaining  bus  shelters  on  19th  Avenue. 
Mr.  Brandt  stated  that  San  Francisco  State  University  would  assume  responsibility  for  the 
maintenance  of  the  bus  shelter  at  Holloway.  As  to  the  shelter  on  Winston,  the  design 
and  maintenance  of  the  shelter  are  yet  to  be  resolved.  President  Yu  asked  why  the 
shelters  cannot  be  included  in  the  contract  with  Gannett  Outdoor,  Muni's  transit  shelter 
provider.  Peter  Straus,  of  the  Transportation  Planning  Division,  stated  that  the  bus 
shelter  on  Winston  is  specially  designed  and  that  the  standard  shelter  design  was  not 
adequate  for  the  location.  Also,  Gannett  Outdoor  has  fulfilled  its  obhgation  to  build 
1,000  shelters  in  San  Francisco. 

Hamia  Silverman,  from  Muni  Community  Affairs,  said  that  staff  worked  with  the  Art 
Commission  and  engaged  a  couple  of  San  Francisco  State  University  professors  to  help 
them  with  the  design  of  the  shelters.  Staff  also  met  with  the  19th  Avenue  Citizens 
Advisory  Committee  regarding  the  design  and  the  proposal  to  put  advertising  in  the 
shelters.  The  Committee  opposed  the  idea  of  advertising  in  the  shelters. 

Commissioner  Hardeman  expressed  concern  whetiier  San  Francisco  State  University 
would  be  able  to  fund  the  maintenance  of  the  shelter. 

Commissioners  Yu  and  Hardeman  pointed  out  that  when  the  project  was  initially 
presented  no  issues  were  raised  nor  discussed  relative  to  the  design  of  the  shelters  until 
this  meeting. 

Commissioner  Jefferson  moved  to  adopt  a  resolution  that  the  bus  shelters  on  19th 
Avenue  be  similar  in  design  with  shelters  throughout  the  City.  Angela  Karikas,  Deputy 
City  Attorney,  advised  that  the  Commission  cannot  take  action  because  the  matter  was 
calendared  as  a  status  report  and  that  proper  notification  was  not  given.  Commissioner 
Jefferson  moved  to  make  a  finding  that  a  need  for  Commission  action  arose  after  the 
calendar  was  published.  Commissioner  Makras  seconded.  The  motion  passed 
unanimously. 

David  Pilpel  commented  that  the  Commission  oversees  the  project  and  should  make 
decisions  on  matters  related  to  the  project  and  that  the  neighborhood  committee  does  not 
have  the  power  to  veto  an  action  of  the  Commission. 

Robert  Pender  suggested  that  minutes  of  the  neighborhood  meetings  be  kept.  He 
suggested  putting  roofs  over  the  plati'orms  on  19tii  Avenue. 

Bob  Planthold  spoke  supporting  the  direction  given  to  staff  regarding  uniformity  of  bus 
shelters  throughout  the  City. 
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Commissioner  Jefferson  moved  to  adopt  a  resolution  directing  staff  to  ensure  umformity 
of  bus  shelters  throughout  the  City  and  that  any  deviation  from  the  standard  design 
should  be  brought  for  approval  of  the  Commission.  President  Yu  seconded.  The 
motion  passed  unanimously.  Commissioner  Jefferson  suggested  that  staff  present  to  the 
Commission  a  design  for  the  19th  Avenue  shelter  consistent  with  the  adopted  policy. 

Andy  Moran  summarized  the  Commission's  direction,  as:  that  there  would  be  no 
delegation  of  authority  to  neighborhood  comnaittees;  any  deviation  from  the  standard 
design  would  require  express  approval  of  the  Commission;  all  discussions  on  shelters 
should  include  an  understanding  that  the  Municipal  Railway  would  not  incur  any 
obhgation  for  the  maintenance  of  these  facilities;  and  if  there  are  any  cost  changes, 
competitive  with  other  capital  projects,  additional  funds  will  not  be  recommended  to  the 
Commission. 

PUBLIC  COMMENTS: 

David  Pilpel  conunented  about  the  shortage  in  street  supervisors  and  missed  runs.  He 
also  suggested  inviting  Gannett  Fleming  to  the  Conuiussion  meeting  to  talk  about  tlie 
advertising  program.  Mr.  Pilpel  asked  why  the  public  hearing  to  consider  Municipal 
Railway  service  reductions  was  canceled.    President  Yu  stated  tliat  the  meeting  was 
canceled  at  her  direction  due  to  funding  issues  wliich  cannot  be  resolved  for  anotlier  two 
months. 

Alice  Fialkin  urged  the  Conunission  to  submit  to  the  Transport  Workers'  Union  Local 
200,  any  proposal  regarding  changes  to  the  Muixicipal  Railway's  claims  function  before  it 
is  calendared  for  action.    Ms.  Fialkin  also  urged  the  Commission  to  fill  three  vacant 
Transit  Supervisor  positions  to  improve  street  supervision. 

Sue  Hestor,  of  Bernal  Heights,  asked  where  tokens  and  passes  could  be  purchased.  She 
stated  that  tliere  are  no  pass  outlets  on  Cortland  Street  where  she  lives.  On  tl\e  19tlT 
Avenue  platforms,  she  suggested  shifting  the  maintenance  cost  of  the  shelters  to  the 
Stonestown  Shopping  Center. 

Mary  Trammel,  Ella  Hill  Hutch  Community  Center,  inquired  whether  all  contracts 
awarded  by  PUC  have  affirmative  action  goals.  She  was  referred  to  the  PUC  Contract 
Compliance  unit  for  information. 
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PUBLIC  HEARING 


Resolution  No.  93-0249:    Amending  Rule  6,  Sections  D  and  E,  and  Rule  1,  Sections  A 
through  D,  Rules  and  Regulations,  Public  Utilities  Commission  Revolving  Funds  to  adjust 
fund  balances  within  the  current  total  Revolving  Fund  Allocations. 

David  Pilpel  expressed  support  for  the  amendment. 

Conunissioner  Hardeman  moved  and  President  Yu  seconded  to  adopt  the  resolution. 
The  motion  passed  unanimously. 


Resolution  No.  93-0261:  Authorizing  the  Municipal  Railway  to  modify  the  contract  with 
Morrison  Knudsen  Corporation  to  rebuild  tluee  additional  PCC  streetcars  at  a  cost  of 
$600,000  each  plus  $470,000  for  spare  parts;  increasing  the  contract  amount  by  $2,270,000, 
for  a  total  contract  amount  not  to  exceed  $10,317,450. 

Commissioner  Makras  suggested  that  staff  explore  other  means  to  fund  ti:\e  last  four 
street  cars. 

Commissioner  Makras  moved  and  President  Yu  seconded  to  adopt  the  resolution.  The 
motion  passed  unanimously. 

Resolution  No.  93-0263:  Authorizing  the  General  Manager  of  the  Public  Utilities 
Comnussion  to  execute  a  mutual  aid  agreement  with  other  water  agencies  in  State  OES 
Region  2. 

Mr.  Moran  suggested  including  Hetch  Hetchy  as  one  of  tiie  participating  agencies  in  the 
mutual  aid  agreement.  President  Yu  moved  to  amend  the  resolution.  Commissioner 
Carson  seconded.  The  motion  passed  unanimously. 

President  Yu  moved  to  adopt  the  amended  resolution.  Commissioner  Jefferson  seconded. 
The  motion  passed  unanimously. 

Resolution  No.  93-0265:  Authorizing  die  Assistant  General  Manager  of  Finance  to  extend 
the  professional  services  contract  with  Smitii  Dawson  Associates,  Inc.  to  serve  as  PUC's 
liaison,  advocate  and  advisor  on  federal  transportation  program  matters. 

Commissioner  Makras  expressed  concern  tiiat  the  contract  has  been  running  with  Smith 
Dawson  Associates  for  some  time  and  that  staff  should  consider  rebidding  it.  Mr. 
Moran  responded  that  Smith  Dawson  Associates  is  very  qualified  and  effective  as  PUC's 
liaison.  He  stated  that  he  may  consider  rebidding  the  contract  when  administrative 
changes  occur  in  the  federal  government. 


93-204 


Commissioner  Hardeman  moved  to  adopt  the  resolution.  Commissioner  Jefferson 
seconded.  Commissioner  Makras  voted  no.  The  motion  passed  4-1. 


Resolution  No.  93-0266:  Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  of  $2,050  milhon  for  Municipal  Railway 
maintenance  activities  and  $1.9  million  for  platform  salaries  and  benefits. 

Jano  Oscherwitz,  Local  790,  urged  the  Commission  to  reinstate  the  34  car  cleaners  who 
were  laid  off  in  March  1993. 

Bob  Planthold,  Muni  Accessibility  Advisory  Group,  expressed  support  of  the  request  for 
a  supplemental  appropriation  to  fund  maintenance  work  at  the  Municipal  Railway. 

Commissioner  Makras  urged  the  Commission  to  increase  the  number  of  car  cleaners 
requested  in  tlie  allocation.  President  Yu  stated  that  getting  Muni  vehicles  on  the  street 
has  higher  priority  than  keeping  the  buses  clean. 

Michelle  Witt,  Finance  Director,  explained  that  the  Mayor's  Office  agreed  with  the 
proposed  allocation  of  $2.0  milhon  for  maintenance  but  had  not  commented  on  the  $1.9 
million  for  platform  salaries  and  benefits. 

Conmussioner  Hardeman  moved  to  adopt  the  resolution.  President  Yu  seconded. 
Conxnnissioner  Makras  voted  no.  The  motion  passed  4-1. 


Item  No.  (18):  Requesting  the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
supplemental  appropriation  of  $100,000  to  fund  a  professional  services  contract  to  update 
the  costs,  statistics,  methodologies  and  boundaries  associated  with  a  Core  Area  Transit 
Maintenance  District. 

David  Pilpel  expressed  support  for  the  resolution. 

Sue  Hestor  urged  the  Commission  to  proceed  v^th  the  project.  She  stated  that  the 
business  community  that  benefits  from  the  transit  system  should  start  sharmg  the  costs. 

Commissioner  Makras  urged  the  Commission  to  disapprove  this  project  because  it  is  anti 
business  and  unrealistic.  He  said  that  targeting  just  the  business  community  means 
basically  taxing  them.  It  would  also  cause  them  to  move  out  of  San  Francisco. 

President  Yu  expressed  concern  about  equity  among  community  groups.  It  was  her 
opinion  that  the  proposal  was  not  fair  and  was  counter  productive.    She  commented  that 
she  would  support  a  proposal  that  would  charge  vehicle  owners  a  certain  amount  which 
would  be  incorporated  with  vehicle  registration  fees. 


93-205 


Commissioner  Hardeman  stated  that  the  core  area  mamtenance  district  was  a 
discriminatory  tax  and  that  he  would  not  support  it. 


Commissioner  Jefferson  stated  that  the  Commission  is  obligated  to  find  longer  term 
revenue  sources  for  tlie  Municipal  Railway  and  so  far,  this  proposal  is  the  only  tangible 
source  presented  to  the  Commission. 

June  Gutfleisch,  Supervisor  Sue  Bierman's  aide,  urged  the  Public  Utilities  Commission  to 
approve  the  request  for  funding  to  conduct  an  updated  study  of  the  Core  Area  Transit 
Maintenance  District. 

President  Yu  moved  to  continue  this  item  to  the  next  meeting.  Commissioner  Hardeman 
seconded.  The  motion  passed  unanimously. 

Resolurion  No.  93-0267:  Authorizing  the  Assistant  General  Manager  of  Finance  to  apply 
for,  accept,  and  expend  $352,000  in  Federal  Enhancement  Program  capital  assistance  and 
$48,000  from  state,  regional,  and  local  match  funds,  for  the  19th  Avenue  Passenger 
Platforms.  ^ 

David  Pilpel  expressed  support  for  the  grant  application. 

President  Yu  moved  to  adopt  the  resolution.  Commissioner  Hardeman  seconded.  The 
motion  passed  unanimously. 


THEREUPON,  THE  MEETING  WAS  ADJOURNED:     5:10  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANCISCO 

93-0248 

RESOLUTION  No. 


WHEREAS.  The  General  Manager  of  Public  Utilities  and  staff  reported  on  the  status  of  the 
19th  Avenue  Trackway  Improvement  Project  at  the  regular  meeting  of  the  Public  Utilities 
Commission  on  August  24,  1993;  and 

WHEREAS,  The  Phase  I  contract  is  currently  on  schedule  and  is  due  to  be  completed  in  mid- 
October  1993;  and 

WHEREAS,  Phase  n.  which  is  scheduled  to  be  completed  late  next  year,  is  in  design  and 
PUC/MUNl  staff  are  working  with  the  community  and  the  Art  Commission  on  the  design  of 
the  platform  amenities;  and 

WHEREAS,  There  is  a  funding  shonfall  of  $1.5  million  for  the  Phase  II  construction  contract 
caused  by  the  redesign  effort  for  the  revised  scope  of  work,  the  complex  double  crossover 
system,  the  high  construction  cost  for  realigning  Crespi  Drive,  the  more  elaborate  platform 
amenities  design,  and  the  19th  Avenue  and  Junipero  Serra  Boulevard  re-raiUng  work;  and 

WHEREAS,  The  Commission  is  concerned  that  the  unique  design  of  the  platform  shelters 
desired  by  the  community  may  add  to  the  project's  construction  costs,  require  ongoing 
maintenance  costs,  and  not  produce  advertising  revenue;  and 

WHEREAS,  PUC/MUNl  staff  are  proceeding  with  the  project  in  order  to  meet  the  project 
schedule;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  fmds  that  the  need  to  act  regarding  this  matter  arose  after 
the  Calendar  was  published;  and  be  it 

FURTHER  RESOLVED.  That  staff  is  directed  that  any  changes  to  the  identity  and  look  of 
the  Municipal  Railway  must  be  approved  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  the  Commission  will  seek  to  maintain  a  high  degree  of 
uniformity  of  design  in  its  transportation  facilities. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  AUGUST     24  1993 


Secretary,  Public  Utilities  Commfssioi 


PUBLiC  UTILITIES  COMMISSION 


CTTY  AND  COUhfTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


93-0249 


WHEREAS,  The  Public  Utilities  Commission  Revolving  Fund  authority  supports 
the  PUC  departments  checking  accounts,  petty  cash  and  change  funds;  and 

WHEREAS,  Staff  have  determined  that  there  is  funding  available  in  Muni's 
Judgements  and  Claims  and  Finance's  Petty  Cash  Fund  which  can  be  allocated  to  the 
Muni's  Cash  Revolving  Fund  for  the  Subway  Change  Machine;  and 

WHEREAS,  Transfer  of  the  Overhead  Lines  Petty  Cash  is  requested  by  Hetch 
Hetchy  to  reflect  recent  reorganizational  changes;  and 

WHEREAS,  Changes  in  turnover  of  PUC  staff  require  the  updating  of 
authorized  signatures  for  the  various  Revolving  Fund  bank  accounts,  now 
THEREFORE  be  it 

RESOLVED,  That  this  Commission  approves  and  hereby  requests  the 
Controller's  concurrence  in  amending  Rule  6,  Sections  D  and  E,  and  Rule  7.  Sections 
A  through  D,  Rules  and  Regulations.  Public  Utilities  Commission  Revolving  Funds  as 
identified  in  Attachment  A  through  B. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST     ^  4  1993  


YA:lms/e:\chngmac.doc 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.   


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT  &  ACCIDENT  NO.    &  ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS     TYPE  DATE  PI/PD  SETTLEMENT 

PRAYER 


Non-Litigated :  "  "  

None 

Litigated : 
Robert,  William, 

and  Vita  Mele  90-S-0150-5  $92,632.00      6-3        12-25-91      PI        $60   000  00 

S943-715  $250,000.00 

Pamela  Phillips  90-S-0150-5  $112,632.00  6-3  12-26-91  PI  $15  000  00 
S939-303  $10,000.00 

Judgment : 

None 

TOTAL  SETTLEMENT    (2)  $75,000.00 


INDEX  6320,91  SUB  OBJECT 


1450 


/  hprcby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  241993 


at  its  meeting  of  _ 


Siecre tary.  Public  Utilities  Commissi 


m 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.     3 3^ 0251 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 

SPECIFIED  SPECIALS  TYPE 

PRAYER 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


Non-Litigated : 
None 

Litigated : 

Mario  Diaz 
S945-561 

Mary  Harrison 
S938-353 

Ruth  Kwan 
S943-177 


91-B-5147-1 
*ACD 

90-B-0708-2 
**ATP 

90-C-0176-19 
Unspecified 


$6,335.12  4-6 
$32,903.59  2-7 
$11,256.75  5-4 


Judgment : 
None 

TOTAL  SETTLEMENT 


:3) 


*ACD=  According  Court  Determine 
**ATP=  According  to  Proof 


05-01-92        PI  $18,500.00 


11-07-90        PI  $77,500.00 


05-31-91        PI  $17,000.00 


$113 , 000. 00 


INDEX 


632091 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of         ^^^^^^     ^  4  1993 


Secretary,  Public  Utilities  Commisffion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT  &  ACCIDENT  NO.    &  ACCIDENT 

COURT  NO.  l^^^ll^^""  SPECIALS     TYPE         DATE  PI/PD  SETTLEMENT 


Non-Litigated : 
None 

Litigated: 


Itll'-tot   ''"''^  510,494.00      1-3        09-13-91      PI        ^19, 000.00 


Judgment : 
None 

TOTAL  SETTLEMENT  (i; 


^^^^^  632091  SUB  OBJECT  1450 


$19 , 000. 00 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     '      AuduST    24  1993 

at  Its  meeting  of   .   


Secretary.  Public  Utilities  Comrmssic 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUWTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  33^0253 


RESOLVED,  That  this  Commission  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  Department  Managers  and  the  City 
Attorney,  hereby  approves  collection  of  charges  for  damages  for  the 
month  of  JULY  1993     against  the  following: 

SAN  FRANCISCO  MUNICIPAL  RAILWAY  from  miscellaneous  debtors  in  the 
amount  of  $11,091.50  and  write-off  compromise  reductions  for 
comparative  negligence  in  the  amount  of  $593.77. 

WATER  DEPARTMENT  from  miscellaneous  debtors  in  the  amount  of 
$720.37. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
it  its  meeting  of  _    AUGUST     24  1993   


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FBANCISCO 


RESOLUTION  No.  33**025>4 


WHEREAS.  This  Commission  awarded  the  Municipal  Railway  Contract 
MR-894.  Upper  Market  Street  Transit  Thoroughfare  Project  Phase  3  - 
Duboce  to  Castro,  to  Stacy  and  Witbeck,  Inc.  on  January  14,  1992;  and 

WHEREAS.  MUNI  is  required  by  the  federally  mandated  Americans 
with  Disabilities  Act  to  make  all  stops  constructed  in  this  contract  accessible 
by  the  disabled;  and 

WHEREAS,  Stacy  and  Witbeck,  Inc.  will  substitute  El  Cerrito  Steel  for 
MRC  Company  for  installing  certain  special  trackwork.  and  add  two  new 
subcontractors  -  All  American  Tile  and  Mendelian  Construction  -  to  perform 
the  new  work  authorized  by  this  Resolution;  and 

WHEREAS,  Funds  for  this  modification  is  available  in  Account  No 
745067;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  approves  Contract  Modification  No. 
2  totaling  $556,654.47  to  San  Francisco  Municipal  Railway  Contract  MR- 
894  and  that  the  contract  work  be  completed  in  six  hundred  twenty-three 
(623)  calendar  days  instead  of  six  hundred  and  two  (602)  calendar  days 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UtiliHes  Commission 
at  its  meeting  of       ^^GUST      24  igq^  


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  9^^(i2.r*T^ 


Hotrhw  M??  ^  n^^  ^^l^  ComiTiission  accepts  the  work  under  Hetch 
tlfl   p  h  ^n°u"^''"^        ^"-S29R,  O'Shaughnessy  Septic 

System  Rehabilitation  Phase  II,  as  satisfactorily  completed- 
assesses  liquidated  damages  in  the  amount  of  $4,950.00  for  eleven 
mIaK-  °M     ^^oidable    delays;     approves    Credit  Contract 

l?en^  n^°nf  'T"u'  °^  $5,919.45;    authorizes  an 

extension  of  time  for  unavoidable  delays  of  twenty-two  (22) 
^S  fiSfi'^fi  /^Vh  authorizes  final  payment  in  the  amount  of 
*b,895.i6  to  the  Contractor,  San  Luis  Construction. 


/  hereby  certify  that  ^^^^^^^'''S '^'^^^^  "'^^  <'<iopt^d  by  the  Public  Utilities  Commission 
at  its  meeting  of  


lyecretary.  Public  Utiltties  CommJfsion 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FflANCISCO 


RESOLUTION  No. 


WmREAS,  Under  San  Francisco  Water  Department  Contract  No.  WD-2097,  8-Inch  Ductile 
Iron  Main  lnstallauon  in  Front  Street  between  Jackson  and  Union  Streets;  Broadway  between  Davis 

llZ,  ^f'^'^'  .^^^l^  Street  between  Broadway  and  Vallejo  Streets;  Vallejo  Street  between  Davis 
and  hront  5>treets  is  to  be  performed;  and 

WHEREAS,  Bids  were  received  and  opened  publicly  on  July  6,  1993,  now,  therefore,  be  it 

No  wSt^^?'  V"^  '^'f  Commission  hereby  awards  San  Francisco  Water  Department  Contract 
No.  WD^2097,  8-Inch  Ductile  Iron  Main  Installation  ,n  Front  Street  between  Jackson  and  Union 
S^ee  s;  Broadway  between  Davis  and  Front  Streets;  Davis  Street  between  Broadway  and  Vallejo 
Streets;  Vallejo  Street  between  Davis  and  Front  Streets,  in  the  amount  of  $216,600  00  to  Uniacke 
Construction.  Inc.,  5698  Diamond  Heights  Boulevard,  San  Francisco,  CA  94131  as  the  lowest 
responsive  bidder  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of       AUGUST      24  199.1  


Secretary,  Public  Utilities  ComtrJssic 


PUBLIC  UTILITIES  COMMISSION 

crry  and  coumy  of  san  francisco 


RESOLUTION  No.  SD— f^'  ? 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  WD-2138  8-Inch  DucUle 
Iron  Main  Installation  m  Bryant  Street  between  22nd  and  24th  Streets;  York  Street  be'tween  22nd  and 
26th  Streets;  and  Hampshire  Street  between  22nd  and  25th  Streets  is  to  be  performed;  and 

WHEREAS,  Bids  were  received  and  opened  publicly  on  July  12,  1993;  and 

withHr.r"»^^^i'  '^^^PP^^"'  ^'^^^'>  Pan-Marine  Constructors,  Inc.,  has  requested  to 
withdraw  its  bid  due  to  clerical  errors;  and 

WHEREAS.  The  City  PUC  Staff,  after  reviewing  Pan-Marine  Constructors,  Inc.'s  request  to 
withdraw  its  bid,  concurs;  and  ^ 

an.i  .  ^f^.t^\'^^  ^"""^  ^  ^  ^  ^'^''y  ""^^      ^P^ifi^  subcontracting 

goal  as  well  as  the  Affirmative  Action  requirements,  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  request  of  Pan-Marine  Constructors 
inc.,  the  low  bidder,  to  withdraw  their  bid  due  to  clerical  errors;  and,  be  it  further 

M«  u/i^?«^X^T^' J^f  ^  Commission  hereby  awards  San  Francisco  Water  Department  Contract 
NO  WD-2138,  8-Inch  Ductile  Iron  Main  Installation  in  Bryant  Street  between  22nd  and  24th  Streets- 
York  Street  ^e^een^nd  and  26th  Streets;  and  Hampshire  Street  between  22nd  and  25th  Streets  in 
the  amount  of  $449,000.00  to  P  &  J  Utility  Co. .  5739  Mission  Street,  San  Francisco  CA  941T2  Is 
the  lowest  responsive  bidder  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  _     AUGUST    24  1993  


PUBLIC  UTILITIES  COMMISSION 


OTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTrON  No.  5).*!— fit^wfi 


WHEREAS,  Under  Water  Department  Contract  No.  WD-2147,  the  fire 
protection  system  at  the  City  Distribution  Division  (CDD)  complex 
will  be  upgraded;  and 

WHEREAS.  On  June  23.  1993,  a  sole  bid  was  received  from  Allied 
Fire  Protection  in  the  amount  of  $244,400.  The  Engineer's  estimate 
was  $187,000;  and 

WHEREAS,  The  staff  recommends  that  the  PUC  reject  this  sole  bid 
and  authorize  re-advertisement  due  to  the  Contractor's  high  contract 
bid  amount  and  non-compliance  with  the  General  Provision  Item  7  of 
the  Contract  Specifications;  and 

WHEREAS,  The  installation  of  a  fire  detection  and  alarm  system 
at  the  San  Francisco  Water  Department  Administrative  offices  at  425 
Mason  Street  will  be  included  as  part  of  this  contract;  and 

WHEREAS,  The  budgets  for  these  two  (2)  projects  will  be 
combined  and  are  available  and  sufficient  to  fund  this  project. 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  under  class  l{b);  now,  therefore  be  it 

RESOLVED,  That  this  Commission  reject  the  sole  bid  received  for 
WD-2147  from  Allied  Fire  Protection,  555  High  Street,  Oakland, 
California  94601  for  a  contract  bid  amount  of  $244,400;  and  be  it 
further 

RESOLVED,  That  this  Commission  approves  the  combination  of  the 
CDD  fire  detection  upgrade  and  the  fire  detection  and  alarm  system  at 
425  Mason  Street,  San  Francisco,  California  into  one  contract  under 
WD-2147R;  and  be  it  further 

RESOLVED,  That  thi  s  Commi  ssion  hereby  authorizes  re- 
advertisement  for  Water  Department  Contract  No.  WD-2147R,  San 
Francisco  Water  Department  Fire  Protection  System. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


AUGUST    24  1993 


PUBLIC  UTILITIES  COMMISSION 

CrVf  AND  CXJUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.        93^0  ^.*Tf) 


WHEREAS   Under  Water  Department  Contract  No.  WD-2159  Forest 

will  De  applied  to  all  surfaces  within  the  San  Francisco  Water 
Dep  rtment  storage  tank.  In  addition,  a  new  ladder  safety  sytem 
will  be  installed  as  part  of  this  contract;  and 

WHEREAS.   The   funds   for  this  work  are  available   in  S;*n 
oic  ui,  r-orest  Hill  Concrete  Interior  Coating;  and 

WHEREAS,   This  project   is  considered  to  be  cateaoricallv 
exempt  from  the  California  Environmental  Qual ity  Act  ?CEOA)  under 

opt'ed'b    thVcit;%"        ''r'  ''''  of  categVica/'ex^elpt? 
trTA\u  the'refor\""rit'°'""^°"  °"  '"^"^^ 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call  for 
¥n1:Ho'r^ef:J/"^^"^  Con^te^e^ll^^ 


/  hereby  certify  that  ^h^  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^^^^^^  2^^993 


becretary.  Public  Utilities  Comm^sioi 


PUBLIC  UTILITIES  COMMISSION 

art  AND  COUNTY  OF  SAN  nWNCISCO 

30-02G0 

RESOLUTION  Na   


WHEREAS,  The  United  States  Department  of  Energy,  under 
a  proposal  of  the  Energy  Task  Force  of  the  Urban  Consortium  for 
Technology  Initiatives,  has  made  available  funds  for  energy 
management  programs  for  large  urban  governments,  and  San  Francisco 
has  been  a  continuing  participant  in  Consortium  work;  and 

WHEREAS ,  the  Board  of  Supervisors  has  previously 
authorized  both  the  Mayor's  Office  and  the  Bureau  of  Energy 
Conservation  to  apply  for,  accept  and  expend  funds  from  the  Urban 
Consortium  for  energy  management  activities  (Board  Resolutions  # 
675-81,  it881-82,  #778-84,  #1849-85,  #(967-86,  #39-88,  #990-88,  #898- 
89,    #81-91,    and   #929-92;  and 

WHEREAS ,  the  City  has  prepared  and  approved  an  Energy 
Element  to  the  Comprehensive  Plan  of  the  City  and  County  of  San 
Francisco  which,  in  part,  calls  for  the  establishment  of  an  energy 
management  program  for  the  City's  municipal  sectors;  and 

WHEREAS,  the  Bureau  of  Energy  Conservation  is  working  to 
assess  the  economic  and  technical  merits  of  various  programs  to 
reduce  energy  operating  costs  to  end  users;  now,  THEREFORE,  be  it 

RESOLVED,  that  the  General  Manager  of  the  Public 
Utilities  Commission  be  authorized  to  apply  for,  accept  and  expend 
$50,000  in  grant  funding  from  the  U.S.  Department  of  Energy  and  the 
Urban  Consortium  (through  its  fiscal  agent,  the  City  of  Chicago) 
to  continue  its  energy  management  activities. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

August  241393 

at  Its  meeting  of  ^  


Secretary,  Public  Utilities  Commiss 


PUBLIC  UTILITIES  COMMISSION 

Cmr  ANO  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No93^02fH 


WHEREAS,  Public  Utilities  Commission  (PUC)  Resolution  No.  92-0172 
authorized  the  Municipal  Railway  to  enter  into  a  contract  with  Morrison  Knudsen 
Corporation  for  the  rehabilitation  of  14  Presidential  Conference  Cars  (PCC 
Streetcars);  and 


WHEREAS,  The  contract  included  an  option  to  rebuild  up  to  7  additional 
vehicles;  and 


WHEREAS,  Funds  for  3  additional  vehicles,  totaling  $2,270,000  are  available 
and  approved  by  PUC  Finance;  now  therefore  be  it 


RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the  San 
Francisco  Municipal  Railway  to  modify  the  contract  with  Morrison  Knudsen  to 
rebuild  three  additional  vehicles  at  a  cost  of  $600,000  each  plus  $470,000  for 
spare  parts,  increasing  the  contract  amount  by  $2,270,000,  and  extending  the 
expiration  date  to  purchase  the  remaining  option  vehicles  to  December  4,  1993 
The  total  contracted  amount  will  not  exceed  $10,317,450. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ,     AUGUST    24  1993 

at  its  meeting  of  


Secretary.  Public  Utilities  Comm 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  The  Public  Utilities  Commission  approved  the  preparation  of 
Comprehensive  Watershed  Management  Policy  and  Plans  by  Resolution  No.  91-0354;  and, 

WHEREAS,  This  Commission  approved  the  selection  of  EDAW,  Inc.  to  prepare  said 
policy  and  plans  at  an  estimated  cost  of  $1,663,500  by  Resolution  No.  92-0137;  and, 

WHEREAS,  This  Commission  approved  a  professional  services  agreement  for  Phase 
I  of  the  Watershed  Management  Plans/Program  Environmental  Impact  Reports  with 
EDAW,  Inc.  in  the  amount  of  $330,000.00  for  initial  project  scoping  and  inventory  of 
existing  data  by  Resolution  No.  92-0137;  and, 

WHEREAS,  This  Commission  approved  an  agreement  amendment  for  Phase  II  of 
the  project  includes  concurrent  development  of  draft  watershed  Management  Policies, 
research  and  data  collection,  mapping,  additional  project  scoping,  and  preparation  of 
watershed  assessments  and  analyses;  and, 

WHEREAS,  Phase  I  is  substantially  completed  and  Phase  II  is  approximately  70% 
completed  and  will  be  substantially  completed  by  November,  1993;  and, 

WHEREAS,  Phase  III  of  the  project,  as  originally  defined,  includes;  preparation  of 
pre-final  watershed  management  policies,  conclusion  of  field  studies,  mapping,  and  analysis; 
development  of  alternative  management  strategies  for  Commission  and  Department 
consideration;  development  of  draft  watershed  management  plans;  complete  description  of 
existing  watershed  conditions;  and  public  scoping;  and  issuance  of  CEQA  notification  to 
prepare  Environmental  Impact  reports;  and, 

WHEREAS,  Additional  tasks  defined  for  Phase  III  includes:  preparation  of  a  Range 
Management  Report;  preparation  of  a  Public  Opinion  Survey  Report;  presentation  of  a  Risk 
Assessment  Analysis;  completion  of  a  Reservoir  Bathymetry  (Capacity)  Survey;  preparation 
of  a  reconnaissance  report  of  Pilarcitos  Creek;  and  Geographic  Information  System  (CIS) 
training  and  technical  support;  and, 

WHEREAS,  Amendment  No.  2  to  the  professional  services  agreement  with  EDAW, 
Inc.  to  perform  Phase  II  will  cost  $628,000;  and, 

WHEREAS,  PUC  Contract  Compliance  has  reviewed  Amendment  No.  2  to  the 
agreement  with  EDAW,  Inc.;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approve  a  fund  transfer  in  the  amount  of 
$68,393  from  Project  756  Stone  Dam  Watershed  to  Project  807  Watershed  Management 
Plans;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  authorizes  the  General 
Manager  of  the  San  Francisco  Water  Department  to  amend  the  professional  service 
agreement  with  EDAW,  Inc.  to  perform  Phase  III  of  the  Watershed  Management 
Plans/Programs  Environmental  Impact  Reports  Project  at  a  cost  not  to  exceed  $628,000, 
which  will  raise  the  current  contract  amount  to  $1,708,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


AUGUST    2  4  1993 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,   The  California  Office  of  Emergency  Services,  the 
Department  of  Water  Resources  and  the  Utility  Policy  Committee 
have  recommended  the  establishment  of  a  plan  to  facilitate  and 
encourage  Mutual  Aid  Agreements  between  water  agencies;  and 

WHEREAS,   The  Water  Agency  Response  Network  (II-WARN)  has 
been  created  to  provide  a  forum  for  the  development  of  Mutual 
Aid  Agreements  between  water  agencies  in  Del  Norte,  Humboldt 
Lake,  Marin,   Mendocino,   Napa,   Solano,   Sonoma,  Alameda,  Contra 
Costa,   San  Francisco,   San  Mateo,  Monterey,   San  Benito,  Santa 
Clara  and  Santa  Cruz  counties;  and 

WHEREAS,    II-WARN  has  prepared  an  Omnibus  Mutual  Aid 
Agreement  dated  April  30,    1993  which  sets  forth  the  mutual 
covenants  and  agreements  for  water  agencies  to  provide  mutual 
assistance  to  one  another  in  times  of  emergency;  and 

WHEREAS,   The  San  Francisco  Water  Department  has  determined 
that  It  would  be  in  its  best  interests  to  enter  into  an 
agreement  that  implements  that  plan  and  sets  forth  procedures 
and  the  responsibilities  of  the  water  agency  whenever  emergency 
personnel,  equipment  and  facility  assistance  is  provided  from 
one  agency  to  another;  and 

WHEREAS,   Such  an  agreement  is   in  accord  with  the  California 
Emergency  Services  Act  set  forth  in  Title  2,   Division  1, 
Chapter  7   (Section  8550  et  seq.)  of  the  Government  Code  and 
specifically  with  Article  14   (Section  8630  et  seq.)  of  the  Act • 
now,   therefore,   be  it  ' 

RESOLVED,   That  it  is  in  the  best  interest  of  the  Water 
Department  to  enter  into  the  Mutual  Aid  Agreement  and  that  the 
General  Manager  of  the  Public  Utilities  Commission  is  hereby 
authorized  to  execute  said  Agreement  on  behalf  of  the  Water 
Department . 


045 OX- 19 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST      24  1993 


Secretary,  Public  Utilities  Comrmssion 


PUBLIC  UTILITIES  COMMISSION 

CnV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOtUT,ONNa^3-C2G4 


WHEREAS,  A  Memorandum  of  Understanding  between  the  Hetch  Hetchy  Bureau  of 
Energy  Conservation,  the  San  Francisco  Water  Department  and  the  San  Francisco  Unified  School 
District  was  entered  into  on  April  17,  1989  in  order  to  establish  a  procedure  for  cooperating  in  the 
implementation  of  a  comprehensive  water  and  energy  conservation  education  program  in  all  grades 
of  the  San  Francisco  Public  Shools;  and 

WHEREAS,  This  Memorandum  of  Understanding  was  modifed  to  extend  the  program  to 
a  fourth  year  in  1992-93;  and 


WHEREAS,  The  Department  of  Public  Works  added  an  additional  $15,000  annually  to 
fund  this  program;  and 

WHEREAS,  The  Chief  Administrative  Officer's  Solid  Waste  Management  Program  has 
also  agreed  to  contribute  $10,000  annually  to  this  program. 

WHEREAS,  Hetchy's  Bureau  of  Energy  Conservation  and  the  Water  Department  have 
determined  that  the  services  provided  by  this  MOU  are  satisfactory  and  wish  to  expand  and  extend 
the  existing  program  to  June  30.  1998;  and 

WHEREAS,  Funding  in  the  amounts  '>f  $15,000  is  available  in  :^^n  Francisco  Water 
Department  Appropriation  32-001-69872-126-01.  and  $15,000  in  the  Bureau  of  Energy's  object  190; 
now  THEREFORE  be  ii 

RESOLVED.  That  this  Commission  hereby  authorizes  the  General  Manager  of  the  Public 
Utilities  Commission  to  negotiate  and  execute  a  five-year  Memorandum  of  Understanding  with  the 
San  Francisco  Unifed  School  District,  DPW/BERM  and  CAO/SWMP  for  an  annual  amount  not  to 
exceed  $30,000,  subject  to  the  annual  appropriation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  nf        AUGUST     24  1993  


Secretary,  Public  Utilities  Commnsioi 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


93^0205 


WHEREAS,  The  Municipal  Railway  expects  to  receive  over  $105  million  i 
federal  capital  and  operating  assistance  in  FY1993;  and 

WHEREAS,  There  is  considerable  competition  for  federal  transit  funds 
among  transit  properties,  and  San  Francsico  must  continue  to  escalate  its  efforts  in 
order  to  assure  appropriate  funding  for  the  Municipal  Railway;  and 

WHEREAS.  A  continued  presence  in  Washington,  D.C..  is  required  to 
actively  promote  the  PUC's  interest  within  federal  agencies  and  government  bodies, 
and  to  facilitate  the  processing  of  Muni  grant  applications  with  FTA; 

WHEREAS,  The  services  of  Smith  Dawson  Associates.  Inc.  (hereinafter 
referred  to  as  Consultants),  were  first  engaged  by  the  City  and  County  of  San 
Francisco,  through  its  Public  Utilities  Commission,  on  January  17,  1983.  to  serve  as 
the  PUC's  federal  agency  liaison,  advocate  and  advisor;  and 

WHEREAS,  It  has  been  determined  that  PUC  again  requires  the 
Consultant's  services  through  June  30.  1994.  now,  THEREFORE,  be  it 

RESOLVED,  That  the  Assistant  General  Manager,  Finance,  is  authorized 
to  execute  the  Professional  Services  Contract  between  the  City  and  County  of  San 
Francisco,  through  its  Public  Utilities  Commission,  and  Smith  Dawson  Associates,  Inc. 
The  contract  shall  be  extended  on  a  month-to-month  basis  for  a  period  not  to  exceed 
12  months  and  expires  on  June  30.  199'J    Upon  availability  of  funds,  this  will  be 
payable  at  a  rate  of  $150  per  hour  with  a  total  contract  cost  not  to  exceed  $55,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeHng  of       AUGUST     24  IPQ^      ^  


JL:lms/e:mcap\grant\smdaw.doc 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


33-0266 


WHEREAS,  the  Board-approved  1993-94  budget  for  the  Municipal  Railway  is 
insufficient  to  provide  the  current  level  of  scheduled  service;  and 

WHEREAS,  the  Board  reserved  $2,050  million  for  six-month  funding  of  maintenance- 
related  programs:  and 

WHEREAS,  the  Municipal  Railway  has  developed  a  plan  to  use  the  funds  for  both 
salaries  and  non-salaries  in  an  effective  manner;  and 

WHEREAS,  The  1993-94  budget  also  includes  a  shortfall  of  $1.6  million  in  the 
platform  budget  (and  $0.3  million  for  related  fringe  benefits),  without  which  Muni  cannot 
operate  its  current  level  of  service;  now  THEREFORE  be  it 

RESOLVED,  that  the  Public  Utilities  Commission  hereby  requests  that  the  Mayor 
recommend  to  the  Board  of  Supervisors  a  Municipal  Railway  supplemental  request  from  any 
legally  available  funds  in  the  amount  of  $2,050  million,  to  be  appropriated  as  follows; 

P"^PQ^^  Amount 

Miscellaneous  Salaries  $1,085,000 

Temporary  Salaries  260.000 

Fringe  Benefits  ,  265,000 

Contractual  Services  340  OOO 

Facilities  Maintenance  100  000 

^*^^AL  $2,050,000 

and  be  it 

FURTHER  RESOLVED,  that  the  Public  Utilities  Commission  also  requests  that  the 
M.nvor  recommend  to  the  Board  of  Supervisors  a  Municipal  Railway  supplemental  request 
from  any  legally  available  funds  in  the  amount  of  $1.9  million,  to  be  appropriated  as  follows: 

£Mm2se  Amouni 

Platform  Salaries  $1,600,000 
Fringe  Benefits  300.000 

$1,900,000 

and  be  it 

FURTHER  RESOLVED,  That  the  Department  should  begin  working  on  a  subsequent 
supplemental  appropriate  request  to  continue  this  level  of  funding  for  the  remainder  of  the 
year. 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  AUGUST  241993 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COVmy  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS.  The  Secretary  of  Transportation  is  authorized  to  make  monies  available 
pursuant  to  the  Intermodal  Surface  Transportation  and  Efficiency  Act  of  1991  for  mass 
transportation  projects;  and 

WHEREAS,  The  Public  Utilities  Commission.  City  and  County  of  San  Francisco,  is 
an  eligible  claimant  for  discretionary  capital  assistance  projects  pursuant  to  the  Federal 
Transportation  Enhancement  Activities  Program  included  in  the  Intermodal  Surface 
Transportation  and  Efficiency  Act  of  1991;  and 

WHEREAS,  The  grant  contract  for  financial  assistance  will  impose  certain 
obligations  upon  the  applicant,  including  the  provision  by  it  of  the  local  share  of  project  costs; 

and 

WHEREAS,  The  local  share  of  project  costs  can  be  funded  through  a  variety  of 
sources  including  State  Transit  Capital  Improvement  Funds,  State  Urban  Rail  Bond  Funds. 
State  Clean  Air  and  Transportation  Improvement  Act  Bond  Funds,  State  Transit  Assistance 
Funds.  State  Transportation  Development  Act  Funds,  Bridge  Toll  Net  Revenues,  Regional 
Measure  One  Funds.  Gas  Tax  Revenues,  Transit  Impact  Development  Fees,  San  Francisco 
Municipal  Railwav  Improvement  Corporation  Funds,  and/or  San  Francisco  County 
Transportation  Sales  Taxes;  and 

WHEREAS,  It  is  required  by  the  U.S.  Department  of  Transportation  in  accord  with 
the  provision  of  Title  VI  of  the  Civil  Rights  Act  of  1964.  that  in  connection  with  the  filing  of  an 
application  for  federal  assistance,  the  applicant  give  an  assurance  that  it  will  comply  with  Title 
VI  of  the  Civil  Rights  Act  of  1964  and  the  U.S.  Department  of  Transportation  requirements 
thereunder;  and 

WHEREAS,  It  is  the  goal  of  the  applicant  that  disadvantaged  business  enterprises 
be  utilized  to  the  fullest  extent  possible  in  connection  with  this  project,  and  that  definitive 
procedures  shall  be  established  and  administered  to  ensure  that  disadvantaged  businesses 
shall  have  the  maximum  possible  opportunity  to  compete  for  contracts,  supplies,  equipment 
contracts,  or  consultant  and  other  services;  and 


now,  THEREFORE  be  it 

RESOLVED,  Th?tt  the  Assistant  General  Manager  of  Finance.  Public  Utilities 
Commission,  is  authorized  to  apply  for,  accept,  and  expend  $352,000  in  Federal 
Enhancement  Program  capital  assistance  and  $48,000  from  state,  regional,  and  local  match 
funds  such  as  State  Transit  Capital  Improvement  Funds.  State  Urban  Rail  Bonds  Funds, 
Clean  Air  and  Transportation  Improvement  Act  Bond  Funds.  State  Transit  Assistance  Funds. 
State  Transportation  Development  Act  Funds.  Bridge  Toll  Net  Revenues.  Regional  Measure 
One  Funds,  Gas  Tax  Revenues.  Transit  Impact  Development  Fees.  San  Francisco  Municipal 
Railway  Improvement  Corporation  Funds,  and/or  San  Francisco  County  Transportation  Sales 
Taxes  for  the  19th  Avenue  Passenger  Platforms;  and  be  it  FURTHER 


WHEREAS.  The  program  of  project  costs  are  estimated  as  follows: 


$400,000 
$  0 
$  0 
$400,000 


Construction/PurchaseATPA  Contracts 
In-House  Design/Project  Management  Rehab 
Indirect  Costs 
Total  Project  Costs 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  „p3^02G7 


RESOLVED,  That  the  Assistant  General  Manager  of  Finance.  Public  Utilities 
Commission  is  authorized  to  execute  and  file  an  application  on  behalf  of  the  City  and  County 
n  nitnn  n         >  V'^^  ^-^T  ^"'^^"^  ^^^^^^  Department  of  Transportation  to  aid  in  the  financing 
funding  and  b^itlurt^^^^^^  pursuant  to  Federal  Enhancement  Activities  program 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public  Utilities 
Commission  is  authorized  to  execute  and  file  with  such  application  an  assurance  or  any  other 
document  required  by  the  United  States  Department  of  Transportation  effectuating  he 
purpose  of  Title  VI  of  the  Civil  Rights  Act  of  1964;  and  be  it  further 

.'^^^^.L^^'^'  That  the  Assistant  General  Manager  of  Finance,  Public  Utilities 
Corrimission  is  authorized  to  furnish  whatever  additional  information  might  be  requested  by 
tne  funding  agencies  in  connection  with  this  request;  and  be  it  further 

o«» ,  Jt^^^^^^^'J^^l      ^^'^^•■3'  Manager.  Public  Utilities  Commission  is  authorized  to 
set  forth  and  execute  affirmative  disadvantaged  business  policies  in  connection  with  the 
projects  procurement  needs;  and  be  it  further 

RESOLVED,  That  the  Directors  of  the  San  Francisco  Municipal  Railway  Improvement 
furtheT  requested  to  advance  project  funds  if  required  for  this  federal  grant;  and  be  it 

r^r^   RESOLVED,  That  the  Directors  of  the  San  Francisco  Municipal  Railway  Improvement 
thoTr       H^'^/l'^''^^*^^  financing  as  needed  for  this  federal  grant  if 

ly^  /  matching  monies  are  not  obtained  from  the  State  of  California  or  through 

Metropolitan  Transportation  Commission  allocated  resources;  and  be  it  further 

i^^  .    '^^^S.^^^'^*'  ^^^^      San  Francisco  Transportation  Authority  is  requested  to  allocate 
"Jh      ^"'^^^'"9  as  needed  for  this  federal  grant  if  the  required  monies  are  not  obtained 
irom  other  sources. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  August  24>  1993  
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Secretary.  Public  Utilities  Commission 
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